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JOINTLY  FUNDED  ASSISTANCE  TO  STATE 
AND  LOCAL  GOVERNMENTS  AND  NON¬ 
PROFIT  ORGANIZATIONS 

Policies  and  Procedures 

July  6, 1976. 

To  the  heads  of  executive  departments 
and  establishments. 

Subject;  Jointly  funded  assistance  to 
State  and  local  governments  and  non¬ 
profit  organizations. 

1.  Purpose. — This  Circular  establishes 
policies  and  procedures  to  be  followed 
in  the  joint  funding  of  related  programs 
of  Federal  assistance  to  State  and  local 
governments  and  nonprofit  organiza¬ 
tions. 

2.  Supersession. — This  Circular  super¬ 
sedes  OflSce  of  Management  and  Budget 
(OMB)  memorandum  for  heads  of  de¬ 
partments  and  certain  agencies  dated 
January  14,  1972,  subject;  Integrated 
Grant  Administration  Program,  and  all 
subsequent  attachments,  amendments, 
and  interim  guidelines. 

3.  Background. — This  Circular  is  issued 
pursuant  to  the  Joint  Funding  Simplifi¬ 
cation  Act  of  1974  (PJL.  93-510),  and 
Executive  Order  11893,  dated  December 
31,  1975,  which  delegates  to  the  Director, 
Office  of  Management  and  Budget,  au¬ 
thority  to  issue  regiilations  governing 
joint  funding  assistance  to  State  and 
local  governments  and  nonprofit  organi¬ 
zations.  and  to  perform  other  functions 
specified  in  P.L.  93-510. 

4.  Attachments. — ^The  policies  and  pro¬ 
cedures  pr<Mnulgated  by  this  Circular  are 
set  forth  in  Attachments,  as  follows; 

Attachment  A — Preapplication  policies  and 
procedures. 

Attachment  B — Application  policies  and  pro¬ 
cedures. 

Attachment  C — Project  management  policies 
and  procedures. 

Attachment  D — Project  funding  policies  and 
procedures. 

Attachment  E — Federal-State  assistance  and 
agreements. 

Attachment  F — Joint  funding  audits. 
Attachment  G — Joint  funding  evaluation. 
Attachment  H — Uniform  forms  and  provi¬ 
sions. 

5.  Coverage. — The  provisions  of  this 
Circular  shall  apply  as  follows; 

a.  Federal  assistance  programs. — This 
Circular  shall  apply  to  all  Federal  as¬ 
sistance  programs,  as  defined  in  subpara¬ 
graph  7e,  that  provide  support  to  State 
and  local  governments  and  nonprofit 
organizations,  unless  excluded  under  the 
provisions  of  section  3(b),  P.L.  93-510. 
Where  the  enabling  legislation  for  a 
specific  Federal  assistance  program  pre¬ 
scribes  policies  and  procedures  that  ex¬ 
ceed  any  or  all  of  the  provisions  of  this 
Circular,  or  that  prohibit  the  application 
of  any  or  all  of  the  provisions  of  this 
Circular,  the  enabling  legislation  shall 
govern. 

b.  Technical  assistance  and  training. — 
In  accordance  with  section  9,  Pi.  93-510, 
appropriations  available  to  any  Federal 
assistance  program  for  technical  assist- 
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ance  or  the  training  of  personnel  may  be 
made  available  in  connection  with  proj¬ 
ects  proposed  or  approved  for  joint  fund¬ 
ing. 

6.  Policy  and  objectives. — ^This  Circu¬ 
lar  promulgates  policies  and  regulations 
which  provide,  in  part,  for; 

a.  Expediency. — Expediting  Federal 
procedures  for  the  consideration  and  ap¬ 
proval  of  support  for  projects  drawing 
upon  more  Uian  one  Federal  assistance 
program. 

b.  Simplification  and  uniformity. — 
Simplifying  Federal  requirements  for  the 
funding,  monitoring,  and  overall  opera¬ 
tion  of  joint  funding  projects,  which  in¬ 
cludes  the  use  of  standard  application 
forms  and  provisions  of  the  Federal  Man¬ 
agement  Circular,  FMC  74-7,  “Uniform 
administrative  requirements  for  grants- 
in-aid  to  State  and  local  governments.” 

c.  Effective  use  of  Federal  assistance. — 
Enabling  State  and  local  governments 
and  nonprofit  organizations  to  use  Fed¬ 
eral  assistance  more  effectively  and  ef¬ 
ficiently  through  the  wider  use  of  proj¬ 
ects  drawing  upon  resources  available 
from  more  than  one  Federal  agency,  pro¬ 
gram,  or  appropriation. 

d.  Federal-State  arrangements. — En¬ 
couraging  and  providing  guidance  relat¬ 
ing  to  the  establishment  of  Federal-State 
arrangements  to  assist  local  governments 
and  nonprofit  organizations  on  projects 
of  common  interest. 

7.  Responsibilities. 

a.  Federal  agencies. — The  head  of  each 
Federal  agency  administering  programs 
of  assistance  to  State  and  local  govern¬ 
ments  and  nonprofit  organizations  shall 
be  responsible  for; 

(1)  Assuring  implementation  of  this 
Circular  through  internal  directive  or 
regulations  within  90  calendar  days 
from  the  effective  date  of  this  Circular. 
OMB  will  assist  and  cooperate  with  agen¬ 
cies  in  developing  such  procedures  and 
regulations. 

(2)  Promulgation  of  Program  List¬ 
ings. — Federal  agencies  will  establish  the 
required  list  of  programs  eligible  for  joint 
funding  purposes,  identifying,  by  Catalog 
of  Federal  Domestic  Assistance  reference 
number,  related  programs  likely  to  be 
particularly  suitable  or  eligible  for  joint 
funding  purposes  in  accordance  with 
Section  3(b)  (1),  P.L.  93-510.  Those  pro¬ 
grams  particularly  suitable  shall  be  iden¬ 
tified  with  an  asterisk  or  other  means. 
Such  program  listings  shall  be  submitted 
to  Office  of  Management  and  Budget, 
Intergovernmental  Relations  and  Re¬ 
gional  Operations,  no  later  than  60  days 
from  the  date  of  issuance  of  this  Cir¬ 
cular.  The  program  listings  will  be  pub¬ 
lished  in  the  catalog  of  Federal  Domestic 
Assistance.  It  is  further  the  responsibil¬ 
ity  of  heads  of  agencies  to  assure  that 
this  information  is  communicated  on  a 
timely  basis  to  all  concerned  agency  per¬ 
sonnel,  other  Federal  agencies,  and  Fed¬ 
eral  Regional  Councils,  in  order  to  re¬ 
spond  more  efficiently  to  applicant  in¬ 
quiries  concerning  the  suitability  of  vari¬ 
ous  Federal  assistance  programs  for  joint 
funding. 

(a)  Criteria  for  Program  Listings. — 
For  the  purposes  of  joint  funding,  the 


term,  “Federal  financial  assistance  pro¬ 
grams,”  applies  to  grants  including  cate¬ 
gorical,  block,  project,  and  formula-type 
grant  programs.  Certain  contractual  ar¬ 
rangements  for  th^  purpose  of  providing 
Federal  financial  assistance  are  also  cov¬ 
ered.  General  revenue  sharing,  direct 
payments  to  individuals,  loans,  loan 
guarantees,  and  insurance  programs  are 
not  considered  appropriate  for  joint 
funding  and  are,  therefore,  excluded. 
Nonfinancial  type  Federal  assistance 
programs  are  also  excluded. 

(b)  Categories  for  Program  Listings. — 
Program  listings  will  be  developed  under 
the  following  categories; 

(i)  “particularly  suitable  for  joint 
funding  purposes”  in  accordance  with 
the  criteria  provided  below  in  subpara¬ 
graph  (c) : 

(ii)  “other  programs  eligible  for  joint 
funding”:  and 

(iii)  “ineligible  for  joint  funding”  be- 
caure  of  legislative  constraints  or  other 
particular  impediments  to  joint  funding 
arrangements  that  substantially  impair 
or  prohibit  their  inclusion  in  joint  fund¬ 
ing  projects. 

(c)  Criteria  for  Determining  Suit¬ 
ability. — In  addition  to  the  general  cri¬ 
teria  of  selecting  Federal  financial  assist¬ 
ance  programs  which  State  and  local 
governments  and  nonprofit  organizations 
might  more  efficiently  and  effectively 
utilize  under  a  joint  funding  arrange¬ 
ment,  the  following  specific  opportunities 
should  also  be  considered ; 

(i)  administrative  consolidation  of 
closely  related  programs  in  the  same 
functional  category,  particularlv  those 
which  have  been  or  can  be  identified  as 
candidates  for  block  grants; 

(ii)  better  management  control  of 
complex,  large  scale  projects,  including 
the  construction  of  physical  facilities, 
which  involve  detailed  planning,  sched¬ 
uling,  and  coordination  among  several 
Federal,  State,  and  local  participating 
organizations; 

(iii)  improved  service  integration  and 
delivery  through  joint  funding  support  of 
State  and  local  organiaztional  units  re¬ 
sponsible  for  planning  and  administer¬ 
ing  services  for  which  two  or  more  Fed¬ 
eral  programs  provide  assistance;  and 

(iv)  intensifying  impact  of  Federal 
financial  assistence  programs  directed 
toward  special  clientele  groups  e.g., 
aging,  and  youthful  offenders. 

(3)  Designating  by  organizational  title 
and  location  an  office  or  official; 

(a)  Within  the  agency  headquarters, 
to  coordinate  intra-agency  implementa¬ 
tion  of  this  part  and  serve  as  the  primary 
point  of  contact  for  other  Federal  agen¬ 
cies  and  prospective  applicants  with  re¬ 
spect  to  agency  joint  funding  activities 
and  policies ; 

(b)  Within  each  regional  office,  to 
coordinate  agency  joint  funding  activi¬ 
ties  within  the  region,  and  to  serve  as 
the  primary  contact  for  the  Federal 
Regional  Councils,  other  Federal  agen¬ 
cies,  and  prospective  applicants  with  re¬ 
spect  to  agency  joint  funding  activities, 
to  include  serving  on  permanent  or  ad 
hoc  joint  funding  committees  as  may  be 
established  by  any  Federal  Regional 
Coimcil;  and 
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(c)  It  further  shall  be  the  responsi¬ 
bility  of  agency  heads  to  inform  OMB, 
other  Federal  agencies,  and  Federal  Re¬ 
gional  Councils  of  any  change  in  pro¬ 
gram  identifications  or  personnel  desig¬ 
nations  as  they  have  been  established 
imder  (a)  and  (b)  above. 

b.  Federal  Regional  C  ouncilt. 
(.FRCs). — The  Federal  Regional  Council 
Chairmen  shall: 

( 1 )  Make  such  FRC  organizational  and 
staff  assignments  they  consider  neces¬ 
sary  and  appropriate  to  carry  out  joint 
funding  functions  assigned  to  the  FRCs 
by  this  Circular,  to  include  establishm^it 
of  ad  hoc  or  permanent  interagency 
committees,  and/or  the  designation  of  a 
Joint  Funding  Coordinator  for  purposes 
of  overseeing  the  processing  of  requests 
for,  or  the  administration  of,  joint  fund¬ 
ing  assistance; 

(2)  Take  actions,  as  described  in  this 
Circular,  to  promote  Federal-State  pro¬ 
vision  of  joint  funding  assistance  to  local 
governments  and  nonprofit  organiza¬ 
tions; 

(3)  Assure  that  issues  of  an  inter¬ 
agency  nature  which  arise  during  the 
processing  of  requests  for,  or  the  admin¬ 
istration  of,  jointly  funded  assistance  are 
brought  to  the  attention  of  the  FRC  and 
resolved  in  a  timely  manner,  as  appro¬ 
priate;  and 

(4)  Maintain  continuous  oversight  of 
jointly  funded  projects  in  order  to  assure 
such  projects  are  developed  and  admin¬ 
istered  in  conformance  with  the  policies 
and  procedures  established  by  this  Cir¬ 
cular,  and  to  evaluate  from  time  to  time 
the  overall  effectiveness  of  joint  funding 
practices  within  the  region. 

c.  Office  of  Management  and  Budget. — 
The  Director  of  the  OfUce  of  Manage¬ 
ment  and  Budget  shall: 

(1)  Oversee  the  implementation  and 
application  of  policies  and  procedures 
established  by  this  Circular; 

(2)  Assure  guidance,  to  include  inter¬ 
pretation  of  policies  and  procedures,  is 
provided  to  Federal  agencies,  FRCs,  ap¬ 
plicants,  and  others  affected  by  this  Cir¬ 
cular,  as  appropriate;  and 

(3)  Prepare,  in  accordance  with  sec¬ 
tion  11,  P.L.  93-510,  a  comprehensive 
report  for  transmission  by  the  President 
to  the  Congress  at  least  one  year  prior 
to  the  expiration  of  P.L.  93-510. 

8.  Definitions. — For  the  purpose  of  this 
Circular: 

a.  Federal  agency  means  any  agency, 
department,  corporation,  independent 
establishment,  or  other  entity  of  the  ex¬ 
ecutive  branch  of  the  Government  of 
the  United  States; 

b.  Participating  agency  means  any 
Federal,  State,  or  other  agency  which 
provides,  or  will  provide,  financial  assist¬ 
ance  to  a  jointly  funded  project  at  some 
time  during  the  projected  fimding  period 
for  the  project; 

c.  Lead  agency  means  a  Federal  p>ar- 
ticipatlng  agency  designated  to  coordi¬ 
nate  the  participation  of  all  Federal 
agencies  involved  in  a  joint  fimding  proj¬ 
ect,  and  to  act  as  the  applicant’s  pri¬ 
mary  contact  for  all  administrative  mat¬ 
ters  related  to  the  specific  project  con¬ 
cerned; 
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d.  Management  fund  agency  means  a 
Federal  agency  responsible  for  the  ad¬ 
ministration  of  the  management  fund; 

e.  Federal  assistance  programs  means 
programs  that  provide  financial  assist¬ 
ance  through  grant  or  contractual  ar¬ 
rangements,  but  does  not  include  assist¬ 
ance  in  the  form  of  general  revenue 
sharing,  loans,  loan  guarantees,  or  in¬ 
surance; 

f.  Applicant  means  any  State  or  local 
government  or  private,  nonprofit  organ¬ 
ization  acting  separately  or  together  in 
seeking  assistance  with  respect  to  a  single 
project; 

g.  Joint  funding  project  means  any  un¬ 
dertaking,  whether  of  a  temporary  or 
continuing  natme,  that  includes  com¬ 
ponents  proposed  or  approved  for  as¬ 
sistance  under  more  than  one  Federal 
program,  or  one  or  more  Federal  pro¬ 
grams  and  one  or  more  State  pro^ams, 
provided  each  of  those  components  con¬ 
tributes  materially  to  the  accomplish¬ 
ment  of  a  single  purpose  or  closely  re¬ 
lated  purposes; 

h.  State  means  any  of  the  several 
States  of  the  United  States,  District  of 
Columbia,  the  Commonwealth  of  Puerto 
Rico,  any  territory  or  possession  of  the 
Unit^  States,  or  any  agency  or  instru¬ 
mentality  of  a  State,  and  any  tribe  as 
defined  in  section  3(c)  of  the  Indian  Fi¬ 
nancing  Act  (88  Stat.  77) ; 

i.  Local  government  means  a  local  imit 
of  government  including  a  city,  county, 
parish,  town,  township,  village,  school 
district,  coimcll  of  governments,  or  other 
agency  or  instrumentality  of  a  local  unit 
of  government;  and 

j.  Nonprofit  organizations  means  pub¬ 
lic  and  private  institutions  of  higher 
education,  hospitals,  and  other  nonprofit 
organizations  such  as,  but  not  limit^  to, 
c(Hiunimity  action  agencies.  Headstart 
agencies,  research  institutes,  educational 
associations,  and  health  centers.  The 
term  does  not  include  foreign  or  interna¬ 
tional  organizations  (such  as  agencies  of 
the  United  Nati^ms)  or  research  centers 
providing  continuing  support  for  mis¬ 
sion-oriented,  large  scale  programs 
which  are  (usually)  Government-owned 
or  controlled,  or  are  designed  as  fed¬ 
erally  funded  research  and  development 
centers. 

9.  Reporting  requirements. 

a.  Federal  agencies. — ^The  heads  of 
Federal  agencies  shall  provide  to  the  Di¬ 
rector,  Office  of  Management  and 
Budget,  Attention :  Intergovernmental 
Relations  and  Regional  Operations  Di¬ 
vision  (IRRO) : 

(1)  A  copy  of  agency  regulations  or 
directives,  if  any,  issued  to  implement 
this  Circular,  within  90  calendar  dasrs  of 
issuance  of  this  Circular; 

(2)  A  list  of  all  agency  programs 
identified  as  eligible,  particularly  suita¬ 
ble,  and  those  ineligible  for  joint  fund¬ 
ing; 

(3)  A  list  of  all  agency  personnel 
designated  to  coordinate  joint  funding 
activities,  as  required  in  paragraph  7, 
Responsibilities;  and 

(4)  Other  reports  and  information  as 
may  from  time  to  time  be  requested  by 
the  Director,  Office  of  Management  and 
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Budget,  for  the  preparation  of  the  cwn- 
prehensive  report  to  the  Congress  de¬ 
scribed  in  Attachment  G. 

b.  Federal  Regional  Councils. — ^The 
Chairmen  of  the  Federal  Regional  Coun¬ 
cils  shall  assure  the  submission  to  OMB 
of  such  reports  as  shall  from  time  to 
time  be  requested  by  the  Director,  Of¬ 
fice  of  Management  and  Budget,  for  the 
preparation  of  the  compr^ensive  re¬ 
port  to  the  Congress  described  in  At¬ 
tachment  G. 

10.  Effective  date. — 'Ihis  Circular  shall 
take  effect  in  30  calendar  days  from  the 
date  of  issuance,  except  that  existing 
jointly  funded  projects  developed  and 
administered  imder  the  Integrated 
Grant  Administration  (IGA)  guidelines 
issued  by  the  Office  of  Management  and 
Budget  on  January  14,  1972,  may  be  ex¬ 
empted  from  conformance  to  the  provi¬ 
sions  of  this  Circular  until  the  project 
is  renewed. 

11.  Inquiries. — ^Inquiries  concerning 
this  Circular  may  ^  addressed  to  the 
appropriate  Federal  Regional  Council  or 
to  the  Office  of  Management  and  Budget 
Intergovernmental  Relations  and  Re¬ 
gional  Operations,  Washington,  D.C. 
20503,  telephone  (202)  395-^980. 

James  T.  Lynn, 
Director. 

Attachment  A. — Cntcrrijia  No.  A-111 

PREAPPLICATTON  POLICIES  AND  PBOCEDOBES 

1.  Purpose.  This  Attachment  sets  forth 
policies  and  procedures  to  be  followed  In  the 
submission  and  review  of  preapplications 
for  projects  which  are  appropriate  for  joint 
funding  assistance  from  more  than  one  Fed¬ 
eral  agency,  program,  or  appn^rlatlon,  or 
from  one  or  more  Federal  agencies  and  one 
or  more  State  agencies. 

2.  Preparation  of  preapplication. 

a.  Preapplication  forms. — Applicants  who 
wish  to  to  prc^xjse  projects  for  Joint  fimd¬ 
ing  assistance  shaU  complete  the  required 
forms  for  submission  to  the  appropriate  Fed¬ 
eral  Regional  CouncU  (FRC)  as  follows: 

(1)  State  and  local  units  of  government 
shall  complete  the  appropriate  standard 
forms  to  be  used  for  preapplications  for 
joint  funded  projects  as  described  In  Attach¬ 
ment  H  and  Its  Exhibits.  It  shall  be  the  ap¬ 
plicant’s  responsibility  to  consult  with  any 
agencies  whose  preapplication  requirements 
are  not  known,  .^plicants  are  required  to 
identify  all  programs  frmn  which  assistance 
Is  requested  In  the  preapplication  for  a 
jointly  funded  project,  to  Include  those  pro¬ 
grams  which  normally  do  not  require  sub¬ 
mission  of  a  preapplication  form;  and 

(2)  Nonprofit  (M-ganlzatlons  and  other  iqi- 
pllcants  who  wish  to  pr<^>ose  jointly  funded 
projects  to  be  supported  by  Federal  pro¬ 
grams  are  encouraged  to  consult  with  the 
appropriate  FRC  prior  to  the  completion  of 
any  preappllcatlon  documents.  In  those  In¬ 
stances  where  the  proposed  project  will  draw 
primarily  upon  Federal  programs  adminis¬ 
tered  at  a  headquarters  level,  the  FRC  shaU 
refer  the  applicant  to  headquarters  officials 
for  the  agency  from  which  the  greatest  sin¬ 
gle  share  of  assistance  is  desired. 

b.  Supplemental  information. — ^In  addi¬ 
tion  to  the  basic  preapplication  form(s),  all 
applicants  shall  provide  the  following: 

(1)  A  narrative  justification  of  the  need 
for  jointly  funded  assistance.  The  applicant 
must  demonstrate  that  a  relationship  exists 
among  the  programs  cited  through  a  com¬ 
monality  of  purpose  or  ability  to  support  a 
single  or  closely  related  goals.  The  applicant 
must  demonstrate  further  that  the  specific 
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activities  to  be  supported  by  each  program 
are  part  of  an  overall  strate^  to  achieve  a 
common  stated  objective  consistent  with  the 
functional  purposes  of  the  applicant  organi¬ 
zation,  and  the  general  intent  of  the  specific 
assistance  programs  requested.  Where  nec¬ 
essary,  the  applicant  may  use  Joint  funding 
arrangements  for  the  purpose  of  dealing  with 
groups  or  categories  of  problems  related 
functionally; 

(2)  Notice  of  special  timing  considerations 
which  may  affect  the  feasibility  of  the  pro¬ 
posed  project,  in  accordance  with  section  4, 
Joint  Funding  Simplification  Act  of  1974 
(PJi.  93-610) : 

(3)  Requests.  If  any,  for  waiver  of  single 
or  s^lfic  public  agency  eligibility  require¬ 
ments  applicable  to  any  of  the  programs 
from  which  assistance  is  requested.  In  ac¬ 
cordance  with  section  6(c),  P.L.  93—510: 

*****  Federal  agency  heads  may  waive 
requirements  that  a  single  or  specific  public 
agency  lie  utilized  or  designated  to  receive, 
supervise,  or  otherwise  administer  a  part  of 
the  Federal  assistance  drawn  \ipon  by  any 
Jointly  funded  project  to  the  extent  that 
administration  by  another  public  agency  Is 
determined  to  be  fully  consistent  with  ap¬ 
plicable  State  or  local  law  and  with  the  ob¬ 
jectives  of  the  Federal  assistance  program 
Involved.  This  authority  may  be  exercised 
only  (1)  upon  request  of  the  head  of  a  unit 
of  general  government,  with  respect  to  agen¬ 
cies  that  he  certifies  to  be  under  his  Juris¬ 
diction,  or  (2)  with  the  agreement  of  the 
several  State  or  local  public  agencies  con¬ 
cerned.” 

(4)  Identification  and  request  for  agency 
review  of  any  administratively  established 
program  requirements  the  applicant  consid¬ 
ers  to  be  a  serious  impediment  to  the  Joint 
support  of  the  proposed  project.  In  accord¬ 
ance  with  section  3(b)(3),  P.L.  93-510;  and 

(5)  Verification  by  an  independent  pub¬ 
lic  accountant  or  authorized  Federal  agency 
that  applicant  organizations  maintain  or  can 
develop  an  accounting  system  whereby  rec¬ 
ords  will  be  kept  by  separate  Federal  pro¬ 
grams  and  appropriations  from  which  assist¬ 
ance  Is  received.  Such  certification  shall  be 
required  as  a  condition  for  the  award  of 
Jointly  funded  assistance.  However,  consid¬ 
eration  shall  be  given  to  recent  audits  of  the 
applicant’s  financial  management  83rstem  In 
meeting  this  requirement. 

3.  Submission  of  preapplication. 

a.  Submission  to  A-95  clearinghouses. — 
Office  of  Management  and  Budget  Circular 
No.  A-95,  “Evaluation,  Review,  and  Coordi¬ 
nation  of  Federal  and  Federally  Assisted 
Programs  and  Projects,”  shall  apply  to  all 
Joint  funding  projects  which  involve  Federal 
programs  covered  by  that  Circular  as 
amended. 

b.  Submission  to  Federal  Regional  Coun¬ 
cils  (FRCs).  An  applicant  for  Joint  funding 
assistance  should  submit  all  reouired  pre¬ 
application  documents,  hereinafter  referred 
to  as  the  preapplication,  to  the  FRC  in  the 
Region  In  which  the  applicant  is  located. 
Areas  served  (States)  and  headquarters  city 
of  the  Federal  Regional  Councils  are  con¬ 
tained  in  Exhibit  A.  The  only  exceptions  to 
this  procedure  will  be  In  the  case  of  non¬ 
profit  organizations  referred  to  headquarters 
officials  of  a  specific  Federal  agency,  as  noted 
In  subparagraph  2a (2)  above,  and  preappU- 
catlons  which  consist  exclusively  of  programs 
funded  by  a  single  Federal  agency.  In  such 
instances,  the  Federal  agency  receiving  the 
preapplication  will  assume  all  functions 
normally  assigned  to  the  Federal  Regional 
Council  throughout  the  balance  of  this  At¬ 
tachment  and  subsequent  Attachments. 

c.  Submission  to  State  agencies.  If  the  pro¬ 
posed  project  Includes  assistance  from  State 
soiu-ces,  the  applicant  shall  submit  a  copy 
of  the  preappllcatlon  to  appropriate  State 
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funding  and/or  coordinating  agencies  In 
conformance  with  notification  procedures  es¬ 
tablished  by  the  Individual  State (s)  con¬ 
cerned.  The  Governor  of  each  State  Is  en¬ 
couraged  to  designate  a  State  agency  to  re¬ 
ceive  and  coordinate  all  requests  for  State 
participation  In  Joint  funding  projects. 

4.  Responsibilities  for  preapplication  re¬ 
view. 

a.  Federal  Regional  Councils  (FRCs).  The 
FRCs  shall: 

(1)  Receive  all  preappllcatlons  for  Jointly 
funded  assistance,  except  when  an  applicant 
has  been  advised  by  the  FRC  to  submit  the 
preappllcatlon  directly  to  a  specific  office  of 
a  Federal  agency. 

(2)  Coordinate  review  of  the  preappllca- 
tion  by  Federal  and.  If  appropriate.  State 
agencies  from  which  an  applicant  requests 
assistance.  The  FRC  may  request  the  co¬ 
ordination  of  preappllcatlon  review  by  an 
individual  Federal  agency  when  deemed  ap¬ 
propriate. 

b.  Federal  agencies.  Federal  agencies  shall: 

( 1 )  Coordinate  review  of  the  preappllcatlon 
by  Federal  and.  If  appropriate.  State  agen¬ 
cies  from  which  an  applicant  requests  as¬ 
sistance; 

(2)  Cooperate  with  the  FRC  or  designated 
agency  coordinating  preappllcatlon  review 
to  carry  out  internal  review  with  respect  to 
agency  programs  from  which  an  applicant 
requests  assistance;  and 

(3)  Serve  as  lead  agency.  If  so  requested 
by  the  FRC. 

c.  Appointment  of  coordinating  officer. — 
Upon  receipt  and  acceptance  of  a  preappllca¬ 
tlon  for  Joint  funding  assistance,  the  FRC 
or  a  Federal  agency  designated  by  the  FRC 
will  appoint  a  coordinating  officer  to  over¬ 
see  preappllcatlon  review.  The  coordinating 
officer’s  functions  may  Include  the  following: 

(1)  Serve  as  the  applicant’s  primary  Fed¬ 
eral  contact  during  the  preappllcatlon  review 
period; 

(2)  Determine  whether  the  preappllcatlon 
conforms  to  the  standard  form  described  In 
Attachment  H  of  this  Circular,  and  Federal 
Management  Circulcu*  (PMC)  74-7,  or  other 
prearranged  format  for  programs  not  cov¬ 
ered  by  PMC  74-7,  and  that  the  preappli¬ 
cation  Is  complete  with  respect  to  all  re¬ 
quired  Information; 

(3)  Assure  copies  of  the  preappllcatlon  are 
provided  to  all  Federal  and.  If  appropriate. 
State  agencies  from  which  an  applicant  re¬ 
quests  assistance; 

(4)  Establish  an  official  project  file 

(5)  Assist  applicant.  In  conjunction  with 
other  participating  agencies,  to  Identify  sup¬ 
plemental  or  alternative  sources  of  Federal 
support  for  the  proposed  project;  and 

(6)  Receive  separate  agency  reviews  of  the 
preappllcatlon  and.  In  consultation  with  the 
agencies  concerned,  prepare  a  consolidated 
review  summary  to  the  FRC  for  transmission 
to  the  applicant. 

5.  Preapplication  review  procedures. 

a.  Review  criteria. — Each  Federal  and  par¬ 
ticipating  State  agency  shall  review  the  pre- 
application  with  respect  to  the  program(s) 
administered  by  that  agency  from  which  an 
applicant  requests  assistance.  In  addition  to 
the  regular  preappllcatlon  review,  each  re¬ 
viewing  official  should  assess: 

(1)  Feasibility  of  the  proposed  project,  to 
Include  consistency  with  Federal  and  agency 
policies  concerning  the  scope  and  piupose 
of  Joint  funding; 

(2)  The  degree  to  which  the  applicant  has 
properly  demonstrated  a  relationship  among 
the  programs  Included  In  the  Joint  funding 
project;  and 

(3)  Competitiveness  of  the  proposed  proj¬ 
ect  with  similar  requests  for  program  funds, 
to  Include  those  applications  for  categorical 
assistance  submitted  under  normal  agency 
procedures. 


b.  Requests  for  additional  information. — 
Reviewing  officials  may  request  additional 
Information  from  applicants  If  necessary  to 
meet  regular  preappllcatlon  review  require¬ 
ments  for  the  particular  program(s) 
Involved. 

6.  Notice  of  preapplication  review. 

a.  Agency  review  actions.  Within  30  calen¬ 
dar  days  (45  days  for  construction  projects) 
of  receipt,  each  Federal  and.  If  appropriate. 
State  agency  reviewing  the  preappllcatlon 
shall  transmit  to  the  coordinating  officer  a 
notice  of  preappllcatlon  review  containing 
the  following  Information  for  each  program 
administered  by  that  agency  from  which 
assistance  Is  being  requested: 

(1)  Any  agency  and/or  preappllcatlon 
reference  numbers  assigned  to  the  proposal; 

(2)  Indication  of  the  programs  which  will 
or  will  not  receive  favorable  consideration  for 
Inclusion  In  the  Joint  funding  project.  For 
the  former.  Indicate  estimated  level  of  fund¬ 
ing.  For  the  latter,  provide  reasons  for  not 
being  acceptable  In  the  Joint  funding  project 
and  an  Indication  whether  the  reviewing 
agency  will  consider  an  application  for  cate¬ 
gorical  grant  In  lieu  of  Inclusion  In  the  Joint 
funding  project; 

(3)  ’The  extent  to  which  special  timing 
considerations  requested  by  the  applicant 
can  be  accommodated,  and  the  impact  such 
action  may  have  on  the  feasibility  of  provid¬ 
ing  Joint  assistance  to  the  project; 

(4)  Action  taken,  with  respect  to  ad¬ 
ministratively  established  program  require¬ 
ments  Identified  by  the  applicant  or  the 
agency  reviewing  official  as  serious  Impedi¬ 
ments  to  Joint  funding  of  the  project; 

(5)  Whether  an  environmental  assessment 
must  be  accomplished  for  their  portion  of 
the  project  and  If  such  an  assessment  is 
likely  to  conclude  that  an  environmental 
Impact  statement  will  be  needed; 

(6)  Whether  an  applicant’s  request  to 
waive  single  or  specific  public  agency 
eligibility  requirements  Is  approved.  Eligi¬ 
bility  questions  of  this  type  must  be  resolved 
prior  to  the  submission  of  a  formal  applica¬ 
tion  for  the  proposed  project; 

(7)  Any  special  requirements  (Including 
forms  and  Instructions)  necessary  to  process 
a  formal  application  for  the  proposed  project; 

(8)  Proposal,  if  necessary,  for  a  preappll¬ 
catlon  conference; 

(9)  Name  of  official  to  represent  agency 
or  program  on  project  task  force; 

(10)  Whether  agency  Is  willing  to  serve  as 
lead  agency  for  the  project;  and 

(11)  Any  additional  pertinent  Information 
as  requested. 

b  Notification  to  applicant. — Within  15 
working  days  of  receipt  of  all  notices  of  pre¬ 
application  review,  the  coordinating  officer,  in 
consultation  with  all  participating  agencies, 
shall  consolidate  all  reviews  Into  a  single  no¬ 
tice  of  preappllcatlon  review.  'The  single  no¬ 
tice  shall  be  submitted  to  the  FRC  Chairman 
for  transmission  to  the  applicant  and  to  the 
appropriate  A-95  clearing  house  (s)  to  the 
extent  required  by  A-95.  In  addition  to  con¬ 
solidating  Information  contained  in  the  par¬ 
ticipating  agencies’  notice  of  preappllcatlon 
review,  the  notification  to  the  applicant  shall 
comply  with  (1)  or  (2)  below: 

(1)  If  two  or  more  Federal  programs,  or 
one  or  more  Federal  and  one  or  more  State 
programs  Indicate  a  favorable  review  of  the 
project,  the  notification  to  the  applicant  shall 
indicate : 

(a)  Submission  of  a  formal  project  appli¬ 
cation  for  Jointly  funded  assistance  Is  appro¬ 
priate; 

(b)  Special  requirements  identified  by  re¬ 
viewing  programs  necessary  to  process  a  proj¬ 
ect  application; 

(c)  Lead  agency  designated  by  the  FRC  to 
which  application  for  Jointly  funded  assist¬ 
ance  should  be  submitted,  to  Include  name  of 
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project  manager  appointed  by  the  lead 
agency; 

(d)  Dlspoeltlon  of  any  requests  by  appli¬ 
cant  for  special  timing  and  special  eligibility 
considerations;  and 

(e)  List  of  all  project  task  force  members. 

(2)  If  the  proposed  project  Is  not  consid¬ 
ered  favorably  for  Joint  fimdlng,  the  notifica¬ 
tion  shall  Indicate: 

(a)  The  reasons  why  the  proposal’s  review 
was  unfavorable; 

(b)  Which  Federal  agencies,  If  any.  will 
provide  technical  assistance  to  the  applicant 
to  refine  the  proposal;  and 

(c)  Which  Federal  agencies,  based  upon 
their  review  of  the  preappllcatlon,  will  ac¬ 
cept  for  consideration  applications  for  cate- 
goHcal  assistance  from  the  applicant. 

7.  Establishment  of  task  force  and  pre- 
application  conference. 

a.  Establishment  of  task  force. — When  a 
preappllcatlon  for  Jointly  funded  assistance 
has  been  reviewed  favoraMy,  the  Federal  Re¬ 
gional  Council  shall: 

(1)  Establish  a  project  task  force  consisting 
of  representatives  from  each  participating 
Federal  and  State  agency;  and 

(2)  Designate  a  lead  agency  for  the  proj¬ 
ect.  The  lead  agency  shall  appoint  a  project 
manager,  who  will  convene  and  chair  task 
force  meetings. 

b.  PreappUcatUm  conference. — As  soon  as 
possible  following  the  favorable  notification 
of  preappllcatlon  review  to  the  applicant,  the 
lead  agency  shall  hold  a  preappllcatlon  con- 


AiracHUXirr  B. — Cntctruut  Ko.  A-111 
APPLICATION  POUCIXS  AND  PEOCXDinUES 

1.  Purpose. — ^Thls  Attachment  sets  forth 
policies  and  procedures  to  be  followed  In  the 
submission,  review,  and  iqiproval  ot  ^ipU- 
catlons  for  projects  which  are  appropriate  for 
Joint  fimdlng  assistance. 

2.  Preparation  of  application. 

a.'’  Application  farms. — ^Upon  receipt  of  a 
favMBble  notice  of  preappllcatlon  review  for 
Joint  funding  projects,  applicants  shall  com¬ 
plete  the  required  forms  for  submission  to 
the  appropriate  Federal  Regional  Council 
(mC)  as  follows: 

(1)  State  and  local  units  of  government 
shall  use  the  standard  application  forms  as 
described  In  Attachment  H  and  Its  Exhibits. 
It  shall  be  the  responsibility  of  the  applicant 
to  consult  with  any  agencies  whose  require¬ 
ments  are  not  known  prior  to  completion 
and  submission  of  an  «q>pllcatlon. 

(2)  Nonprofit  organizations  and  other  ap¬ 
plicants  who  apply  for  Jointly  funded  projects 
are  required  to  use  the  standard  forms  pro¬ 
mulgated  by  this  Circular.  For  those  projects 
where  waiver  of  the  use  of  standard  forms 


ference  to  be  attended  by  the  applicant  and 
members  of  the  project  task  force.  The  pur¬ 
pose  of  the  preappllcatlon  conference  Is  to: 

( 1 )  Provide  the  applicant  an  opportunity  to 
meet  with  all  potential  funding  agencies  and 
to  discuss  collective  and  Individual  require¬ 
ments  necessary  to  process  a  formal  project 
application.  At  a  minimum,  the  scope  and 
format  of  any  Information  required  by  par¬ 
ticipating  agencies  or  prograips  In  addition 
to  the  bMlc  application  forms  should  be  es¬ 
tablished.  Such  requirements  should  be  spec¬ 
ified  In  writing  and,  to  the  extent  prac¬ 
ticable,  shall  constitute  the  total  Information 
required  by  participating  agencies  to  review 
and  approve  the  project; 

(2)  Discuss  among  potential  funding  agen¬ 
cies  and  the  applicant  the  probable  dispo¬ 
sition  of  unresolved  or  disputed  matters  re¬ 
lating  to  any  administratively  established 
program  requirements  considered  to  be  seri¬ 
ous  Impediments  to  Joint  funding  of  the 
proposed  project; 

(3)  If  an  environmental  Impact  statement' 
is  required,  arrangements  should  be  made  for 
preparation  of  a  Joint  or  single  environ¬ 
mental  impact  statement  for  the  project,  in 
accordance  with  Title  40,  Code  of  Federal 
Regulations  (CPU),  section  1500:  “Prepara¬ 
tion  of  Environmental  Impact  Statements: 
Ouldellnec";  and 

(4)  Arrange  for  such  technical  assistance 
to  the  applicant  as  may  be  appropriate  to 
prepare  the  project  application. 


promulgated  by  this  circular  has  been  agreed 
upon  by  the  project  tiuk  force.  It  shall  be 
the  responsibility  of  the  task  force  to  de¬ 
velop,  to  the  extent  practicable,  a  single  ^- 
plicatlon  format  acceptable  to  all  agencies 
and  programs  participating  in  the  project. 

b.  Basic  framework  of  foint  funding  ap¬ 
plication. — Joint  funding  proje^  shall  he 
Justified  and  applied  for  by  providing  a  nar¬ 
rative  Justification  of  the  need  for  Joint 
funding  assistance.  The  applicant  must 
demonstrate  that  a  relatlcnshlp  exists  among 
the  programs  cited  through  a  commonality 
of  purpose  or  ability  to  support  a  single  goal 
or  closely  related  goals.  The  applicant  fur¬ 
ther  must  demonstrate  that  the  specific  ac¬ 
tivities  to  be  supported  by  each  progrom  are 
part  of  an  overall  strategy  to  achieve  a  com¬ 
mon  stated  objective,  consistent  with  the 
functional  purposes  of  the  applicant  orga¬ 
nization,  and  the  general  Intent  of  the  spe¬ 
cific  assistance  programs  requested.  Where 
necessary,  the  applicant  may  use  Joint  fund¬ 
ing  arrangements  for  the  purpose  at  dealing 
with  groups  or  categories  of  problems  related 
functionally.  'The  basic  framework  of  the  ap¬ 
plication  should  conform  to  the  following: 


(1)  Objective. — An  overall  statement  of 
objective  (s)  must  be  provided.  Objectives  for 
Joint  funding  projects  are  specific  ati'4tinable 
ends  toward  which  concentrated  effort  Is  to 
be  directed.  Objectives  are  normally  stated 
in  terms  of  the  fulfillment  of  broad  public 
needs,  the  achievement  of  predetermined 
levels  of  excellence,  the  alleviation  of  major 
problems,  or  the  accomplishment  of  specific 
public  tasks. 

(2)  Elements  and  subelements. — Elements 
are  Identifiable  major  subunits  ot  work  or 
activity  related  to  the  overall  program  ob¬ 
jectives.  Elements  are  usually  proposed  by 
the  applicant  subject  to  Federal  approval, 
and  there  must  be  a  relationship  among  all 
elements  toward  accomplishing  the  overall 
objectives  of  the  Joint  funding  project.  Sub¬ 
elements  are  further  breakdowns  of  elements 
and  may  be  necessitated  by  two  reasons:  (a) 
the  applicant  may  wish  to  Identify  work  or 
activity  at  this  level  of  detail  for  better 
management,  or  (b)  the  federal  program  or 
funding  requirements  may  require  that  such 
level  of  detail  be  maintained  for  operating 
and  fund  control  purposes. 

(3)  Work  plan. — ^The  work  plan  Is  a  trans¬ 
lation  ot  the  objectives  of  the  applicant’s 
proposal  Into  elements  and  subelements.  The 
work  plan  should  present  a  schedule  of  ele¬ 
ments  and  subelements,  their  specific  descrip¬ 
tions  and  work  effort  required,  timetable  for 
accomplishing  major  milestones  and  complet¬ 
ing  the  element/subelement  activities,  and 
resources  required  from  various  sources  for 
the  period  for  which  funding  Is  requested. 
Both  the  resoiirce  requirement  and  the  pro¬ 
gram  description  should  be  bttsed  on  the 
same  framework  of  the  element/subelement 
schedule.  For  example,  resource  requirements 
on  applications  for  nenoonstrucUon  programs 
wll  be  presented  In  Part  in — Budget  Infor¬ 
mation  (Exhibits  B-4  and  a-d.  Attachment 
H)  ot  the  application  form,  and  other  pro¬ 
gram  deecrlptlooe  wtn  be  Induded  in  the 
Part  IV — ^Program  Naratlve  (Exhibit  H-7,  At¬ 
tachment  H). 

c.  Supplemental  information. — In  addition 
to  the  basic  application  formi;  applicants 
shall  provide  the  following : 

(1)  Any  special  requirements  or  informa¬ 
tion  identified  by  partlstpatlng  agencies  In 
the  notice  of  preappUcation  review; 

(2)  Notice  of  speolal  timing  consideraUons 
which  may  affect  the  feasIbUlty  of  the  proj¬ 
ect,  In  accordance  with  section  4,  Joint 
Funding  Simplification  Act  of  1974  (PJi.  9S- 
510)  provided  such  notice  was  not  made  or 
resolved  during  the  prean>llcation  review 
period;  and 

(3)  Requests  for  review  and  modification 
of  specific  administratively  established  pro¬ 
gram  requtimnents.  Which  the  apifilcant  he- 
Uevas  would  Impede  joint  funding  of  the 
pn^ect  under  conatdscatlon,  provided  such 
requests  were  not  made  or  resolved  during 
the  preappUcation  review  period. 

S.  Submission  of  Application. 

a.  Submission  to  A-0S  clearinghouses^ 
Office  of  Management  and  Budget  (OMB) 
Circular  No.  A-96  shall  apply  to  all  Joint 
funding  projects  which  Involve  programs 
covered  by  the  Circular.  Evidence  of  clear- 
lnghou«e  review  must  be  Included  with  the 
application  submitted  to  Federal  and.  If  ap¬ 
propriate,  State  officials. 

b.  Submission  to  lead  agency. — Applicants 
shall  submit  all  reoulred  application  docu¬ 
ments,  hereafter  referred  to  as  the  applica¬ 
tion,  to  the  lead  agency  designated  by  the 
Federal  Regional  Council  In  the  prepapnllca- 
tlon  review  notice  sent  to  the  applicant 
under  the  provisions  of  Attachment  A,  sub- 
paragraph  fib. 

c.  Submission  to  State  agencies.— It  the 
project  Is  to  Include  assistance  from  State 
sources  (including  Federal /State  passthrough 
funds) ,  the  applicant  shall  submit  copies  of 


EXHIBIT  A.— Fe<teral  Regional  Councils  (Cimilar  No.  A-ttl) 


Region  served  and  headquarters  city 


Address 


Telephone 


I. — Boston;  ConnecUent,  Maine.  Massachusetts, 
New  Hampshire  Rhode  Island,  Vennont. 

II. — New  York:  New  Jerwy,  New  York,  Puerto 
Rie^  Virgin  Islands. 

III. — Philadelphia:  Delaware,  District  of  Cohun- 
bia,  Maryland,  Pennsyivania,  Virginia,  West 
Virginia. 

rv.— Atlanta:  Alabama,  Florida,  Oeorgia,  Ken¬ 
tucky,  Missiaaippl,  North  Carai^,  South 
Carwhia,  Tennrmee. 

V.— Chicago:  IDlneis,  Indiana,  Minnesota,  Michi¬ 
gan,  Ohio,  Wlaconstn. 

Vf— Dallas:  Arkansas,  Louisiana,  New  Mexico, 
Oldahoma,  ’Texas. 

VII.— Kansas  City:  Iowa,  Kansas,  Missouri, 
Nebraska. 

VIIL— Denver:  Colorado,  MontaniL  North 
Dakota,  South  Di^ta,  Utah,  Wyoming. 

IX. — San  Francisco:  Aiisona,  California,  Hawaii, 
Nevada. 

X. — Seattle:  Alaska,  Idaho,  Ongon,  Washington- 


Federal  Rerional  Council  of  New  England,  Room  617-22S-6421 
E-481,  JFK  Federal  Bldg.,  Boston,  Mass.  02203. 

Federal  Regional  Council,  Suite  3M1,  20  Federal  212-264-S06S 
Plasa,  New  York,  N.Y.  10007. 

Mid-Atlantic  Federal  ReglonM  Council,  Federal  21I-697-30S3 
Bldg.,  000  Arch  St.,  PUladelidiia,  Pa  IBMO. 

Southeastern  Federal  Regional  Council,  Suite  511,  404-520-2207 
1371  Peachtree  St.  NW.,  Atlanta,  Oa.  30000. 

Federal  Regional  Council,  85th  floor,  800  South  812-858-5100 
Wacker  Dr.,  Chicago,  Ill.  00000. 

Southwest  Federal  IlMonsl  Council,  room  9C2B,  214-749-1481 
1100  Conunwce,  Dallas.  7>x.  75202. 

Federal  Re^onal  Council,  room  084, 601  East  12th  810-758-5801 
St.,  Kansas  City,  Mo.  04100. 

Mountain  Plains  Fedeial  Ri^onal  Council,  room  808-827-2741 
14041,  Federal  Bldg.,  1901  Stout  St.,  Denver, 

Colo.  80202. 

Western  Federal  Rerional  Council,  P.O.  Box  415-550-1970 
80096,  450  Golden  Gate  Ave.,  San  Francisco, 

Calif.  94102. 

Northwest  Federal  Regional  Council,  1821  2nd  200-899-0420 
Ave.,  Seattle,  Wash.  96101. 
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ect  manager  shall  convene  the  task  force  to 
resolve  such  conditions  as  follows; 

(1)  To  decide  If  there  is  sufficient  reason 
and  Justification  for  the  use  of  Joint  fund¬ 
ing  to  achieve  the  scope  and  objectives  of  the 
project,  or  whether  individual  awards  are 
more  appropriate  on  the  basis  of  the  number 
and  extent  of  Federal  grant  program  par¬ 
ticipation  obtained.  If  the  project  remains 
consistent  with  the  purpose  and  scope  of 
Joint  funding,  the  grant  may  be  awarded. 

(2)  The  project  is  subject  to  varying  or 
conflicting  technical  or  administrative  rules 
and  procedures  not  required  by  law.  In  such 
instances,  the  participating  agencies  shall 
work  in  concert  to  establish  uniform,  non- 
confilctlng  requirements  to  govern  the  proj¬ 
ect. 

(3)  As  necessary,  meetlng(s)  shall  be  held 
between  the  project  task  force  and  appli¬ 
cant  to  disciiss  special  conditions  that  will 
be  required  before  the  grant  is  awarded. 

c.  Notification  procedures. — When  all  con¬ 
tingencies  associated  with  the  project  have 
been  resolved,  the  following  notification  pro¬ 
cedures  shall  be  executed : 

( 1 )  Notification  to  applicant. — The  project 
manager  shall  comply  with  (a)  or  (b)  be¬ 
low: 

(a)  If  approved,  prepare  a  single  notice  of 
grant  award  to  ^  forwarded  by  the  lead 
agency  to  the  applicant,  in  accordance  with 
procedures  described  in  Attachment  C;  or 

(b)  If  disapproved,  prepsu'e  an  explanation 
of  the  reasons  for  disapproval  to  be  for¬ 
warded  by  the  lead  agency  to  the  applicant. 

(3)  Lead  agency  notification  require¬ 
ments. — Lead  agencies  shall : 

(a)  After  the  award,  comply  with  notifi¬ 
cation  requirements  established  by  Depart¬ 
ment  of  the  Treasury  Circular  (TC)  1082 
and  Office  of  Management  and  Budget 
(OMB)  Circular  No.  A-96.  as  appropriate; 
and 

(b)  Coordinate  notification  to  congres¬ 
sional  offices  as  required. 

7.  Continuation  applications. — Continua¬ 
tion  applications  for  subsequent  project 
years  will  be  processed  In  accordance  with 
the  procedures  outlined  In  this  Attachment. 
Use  of  preappllcatlon  forms  will  not  normally 
be  required.  Specific  task  force  functl(xis 
with  respect  to  establishing  deadlines  for 
submission  and  assisting  applicants  in  de¬ 
veloping  continuation  applications  are  de¬ 
scribed  In  Attachment  C. 

Attachment  C. — Cmcmjat  No.  A-111 

PtOJECT  MANAGEMENT  POLICIES  AND 
PaOCEDTTEES 


the  application  to  a  State  agency  or  func¬ 
tion  designated  to  receive  and  coordinate  re¬ 
quests  for  State  participation  in  JolnUy 
funded  projects. 

4.  Responsibilities  for  application  process¬ 
ing  and  approval. 

a.  Lead  agency. — ^The  lead  agency  shall: 

(1)  Conduct  or  arrange  for  the  conduct  of 
a  preaward  survey  of  the  applicant’s  financial 
management  system.  In  accordance  with  At¬ 
tachment  P,  preaward  surveys  shall  be  com¬ 
pleted  and  accepted  by  the  lead  agency  prior 
to  the  Joint  funding  grant  award.  Indian 
tribes  shall  be  required  to  have  an  adequate 
financial  management  system  that  can  be 
verified  by  either  the  Bureau  of  Indian  Af¬ 
fairs  or  other  appropriate  Federal  agency.  If 
an  independent  public  accountant's  verifica¬ 
tion  is  required,  the  cost  of  such  service  shall 
be  borne  by  the  applicant,  and  should  be 
treated  as  overhead  cost. 

(2)  Assure  that  the  applicant  organization 
is  aware  and  capable  of  complying  with  FMC 
74-4,  “Cost  principles  applied  to  grants  and 
contracts  with  State  and  local  governments” 
or  PMC  73-8,  “Cost  principles  for  educational 
institutions”  as  appropriate.  For  other  types 
of  applicants,  the  lead  agency  will  assure  that 
adequate  financial  management  controls  are 
exercised  over  Joint  funding  operations. 

(3)  Perform  the  following  functions  under 
the  direction  of  the  project  manager: 

(a)  Call  and  chair  task  force  meetings; 

(b)  Serve  as  the  applicant's  primary  point 
of  communication  with  avencles  participat¬ 
ing  in  the  project  during  the  application 
processing  period; 

(c)  Coordinate  review  and  approval  of  the 
application  by  participating  agencies; 

(d)  If  so  requested,  arrange  for  assistance 
to  the  applicant  to  develop  the  project  appli¬ 
cation,  either  individually  or  in  cooperation 
with  one  or  more  task  force  members; 

(e)  Receive  separate  agency  reviews  of  the 
application  and,  in  consultation  with  the 
task  force,  prepare  a  consolidated  notice  of 
approval  and  grant  award,  or  notice  of  dis¬ 
approval; 

(f)  Maintain  an  official  project  file. 

b.  Participating  Federal  and  State 
agencies. — ^Participating  Federal  and  State 
agencies  shall  assure  the  agency  Is  repre¬ 
sented  on  the  project  task  force  established 
by  the  FRC.  The  task  force  representative 
shall: 

(1)  Coordinate  agency  or  program  review 
and  approval  of  the  application; 

(2)  Carry  out  all  required  actions  ^thln 
deadlines  established  by  the  task  force;  and 

(3)  If  so  requested,  assist  the  applicant  to 
develop  the  project  application  with  respect 
to  programs  administered  by  the  Individual 
participating  agency. 

c.  Federal  Regional  Councils. — ^The  Federal 
Regional  Councils  shall: 

( 1 )  Maintain  a  continuing  liaison  with  the 
lead  agency  and  project  task  force  for  pur¬ 
poses  of  monitoring  overall  processing  of  the 
application;  and 

(2)  Provide  a  forum  tor  the  resolution  of 
specific  Interagency  Issues  which  may  arise 
during  the  application  processing  period, 
and  which  cannot  be  resolved  by  the  project 
task  force. 

5.  Application  revievo  procedures. 

a.  Lead  agency  functions. — ^Upon  receipt 
of  the  application,  the  project  manager 
shall; 

(1)  Establish,  In  consultation  with  the 
task  force,  a  deadline  for  review  and  ap¬ 
proval  of  the  application  by  participating 
agencies.  The  time  required  tor  review  by 
participating  agencies  should  be  limited  to 
a  maximum  of  45  calendar  days. 

(2)  Assure  copies  of  the  application  are 
provided  to  all  task  force  members  and.  if 
reouested,  to  the  FRC. 


(3)  Arrange  for  Internal  review  and  ap¬ 
proval  of  requests  for  assistance  from  lead 
agency  programs. 

b.  Participating  agency  functions. — Upon 
receipt  of  the  application,  task  force  repre¬ 
sentatives  of  participating  agencies  or  pro¬ 
grams  shall ; 

(1)  Review  or  arrange  for  review  and  ap¬ 
proval  of  the  application  with  respect  to 
programs  administered  by  the  task  force 
member's  agency. 

(2)  Notify  the  project  manager  In  writing 
at  the  earliest  possible  date  If  the  agency  or 
program  cannot  meet  the  deadline  estab¬ 
lished  for  review  and  approval,  to  Include  a 
statment  and  Justification  of  the  reasons 
why  such  deadline  cannot  be  met. 

(3)  Determine  the  extent  to  which  the 
agency  or  program  can  accommodate  any 
special  timing  considerations  requested  by 
the  applicant.  If  not  prelvously  resolved. 

(4)  Identify  any  administratively  estab¬ 
lished  program  requirements,  in  addition  to 
or  in  the  absence  of  any  identified  by  the 
applicant,  which  are  considered  to  be  impedi¬ 
ments  to  Joint  fundi  ig  of  the  project. 

(5)  Arrange  for  review  and  modification  of 
any  administratively  established  program  re¬ 
quirements  identified  as  impediments  to 
Joint  funding,  and  discuss  the  disposition  of 
or  actions  taken  on  such  requests  with  the 
applicant  and  other  task  force  members,  as 
appropriate. 

(6)  Discuss  with  the  applicant  and  other 
task  force  members  any  special  conditions 
upon  which  agency  approval  of  the  appi) 
cation  might  be  subject,  and  which  would 
be  attached  to  the  grant  award. 

6.  Application  action. 

a.  Agency  notification. — Upon  completion 
of  Its  review  of  the  application,  each  agency 
shall  notify  the  project  manager  of  the  re¬ 
sults,  in  accordance  with  (1)  or  (2)  below; 

(1)  Project  approval. — ^If  the  agency  ap¬ 
proves  the  applicant's  request  fm*  assistance, 
it  shall  complete  and  forward  to  the  lead 
agency  the  standard  "Participating  Agency 
Orant  Award  Notice”  described  In  Attach¬ 
ment  H,  Exhibit  H-17.  Execution  of  the 
“Participating  Grant  Award  Notice”  Is  the 
obligating  document  for  the  participating 
agency.  In  addition,  the  agency  shall  indi¬ 
cate: 

•(a)  Special  conditions.  If  any,  to  which 
approval  of  funds  may  be  subject,  baaed  upon 
prior  discussion  with  the  applicant  and  other 
participating  agencies. 

(b)  Final  disposition  or  action  taken  on 
any  administratively  established  program  re¬ 
quirements  identified  by  the  applicant  or  re¬ 
viewing  agency  as  impediments  to  Joint  sup¬ 
port  of  the  project. 

(c)  Any  delegation  of  powers  to  another 
Federal  agency,  If  necessary.  In  accordance 
with  section  7,  PXi.  93-610,  agency  heads  may 
delegate  to  other  Federal  agencies  powers 
and  functions  relating  to  the  supervision  or 
administration  of  Federal  assistance,  or 
otherwise  arrange  for  other  agencies  to  per¬ 
form  such  activities,  with  respect  to  proj¬ 
ects  or  classes  of  projects  funded  under  the 
terms  of  P.L.  93-510.  Delegations  may  be 
made  only  on  such  conditions  as  may  be 
appropriate  to  assure  that  the  powers  and 
functions  delegated  are  exercised  in  full  con¬ 
formity  with  applicable  statutory  provisions 
and  policies,  and  shall  not  relieve  agency 
heads  of  responsibility  for  the  proper  and  ef¬ 
ficient  management  of  iHoJects  funded  by 
their  agencies. 

(2)  Project  disapproval. — If  the  agency 
disapproves  the  applicant's  request  for  as¬ 
sistance,  it  shall  indicate  the  reason(s)  for 
such  disapproval. 

b.  Task  force  consolidation  of  agency  ac¬ 
tions. — ^At  the  end  of  the  review  period  previ¬ 
ously  established  by  the  task  force,  the  proj¬ 


1.  Purpose. — ^Thls  Attachment  sets  forth 
policies  and  procedures  to  be  followed  In  the 
management  of  Jointly  funded  projects. 

2.  Lead  agency  functions. — ^The  lead 
agency  will  coordinate  grantor  agency  par¬ 
ticipation  In  the  iHoJect,  and  will  serve  as 
the  grantee’s  primary  contact  for  all  admin¬ 
istrative  matters  related  to  the  project.  The 
lead  agency  shall  be  responsible  for  the  nec¬ 
essary  costs  of  services  In  administering  the 
Jointly  funded  project  unless  other  arrange¬ 
ments  are  negotiated  with  the  participating 
agencies  for  sharing  of  funds,  services,  or 
materials  to  aid  In  the  administration  of  the 
Jointly  funded  project. 

a.  Notification  and  award  of  project 
funds. — ^Following  approval  of  the  project 
application,  the  lead  agency  shall : 

(1)  Arrange  for  establishment  of  a  Joint 
management  fund  and  letter-of -credit  pay¬ 
ment  method  for  the  project.  In  accordance 
with  procedures  described  In  Attachment  D. 

(2)  Issue  a  single  notice  of  grant  award 
to  the  applicant  In  letter  form  as  described 
In  Attachment  H.  In  addition  to  the  Infor¬ 
mation  presented  In  the  form  letter,  submit 
the  following: 
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(a)  Disposition  of  ot  action  taken  on  re¬ 
quests  for  review  and  modification  of  ad¬ 
ministratively  established  program  require¬ 
ments  identified  by  the  applicant  or 
participating  agencies  €U  impediments  to 
Joint  support  of  the  project. 

(b)  Any  common  technical  or  administra¬ 
tive  rules  and  procedures  established  for  the 
luoject. 

(c)  Standard  financial  and  program  report¬ 
ing  requirements  applicable  to  the  particular 
project,  In  accordance  with  the  provisions  of 
Attachment  H  of  this  Circular  or  the  pro¬ 
posed  Circular  entitled.  “Uniform  admlnis- 
tr||tlve  requirements  for  grants  and  other 
agreements  with  Institutions  of  higher  edu¬ 
cation.  hospitals,  and  other  nonprc^t  orga¬ 
nizations.”  Non-Federal  participating  grantor 
agencies  shall  be  encouraged  to  utilize  stand¬ 
ard  Federal  financial  and  program  reporting 
requirements  as  Indicated  In  this  paragraph 
unless  prohibited  by  State  statutes. 

b.  Administration  of  project  funds. — 
Specific  procedures  goveml^  administration 
of  project  fimds  are  described  in  Attach¬ 
ment  D. 

c.  Project  termination. — Take  any  actions 
necessary  to  revise  or  terminate  project 
funding  In  cooperation  with  the  participat¬ 
ing  grantmr  agencies  Involved.  Where  such 
actions  resxilt  in  a  substantive  change  In 
the  project  scope  or  key  elements,  the  appro¬ 
priate  A-96  clearinghouse  (s)  shall  be 
notified. 

d.  Audit  of  project  funds. — Specific  audit 
procedures  are  described  In  Attachment  P. 

e.  Project  administration  and  coordina¬ 
tion. — ^The  lead  agency  shfdl  administer  and 
coordinate  the  project  on  behalf  of  partici¬ 
pating  grantor  agencies.  However,  neither 
the  lead  agency  (except  for  its  own  funds) 
nor  the  Federal  Regional  Council  shall  make 
any  decisions  concerning  the  participation 
or  amount  of  assistance  provided  by  any 
grantor  agency.  Further,  the  lead  agency 
shall  not  evaluate  or  suggest  corrective  ac¬ 
tions  related  to  grantee  performance  of  proj¬ 
ect  components  supported  by  any  program 
other  than  those  of  the  lead  agency.  In  carry¬ 
ing  out  administrative  and  coordlnatlve 
functions,  the  lead  agency  project  manager 
shall: 

( 1 )  Establish  and  maintain  an  official  proj¬ 
ect  file; 

(2)  Continue  to  chair  and  convene  task 
force  meetings  for  purposes  of  monitoring 
and  evaluating  overall  progress  of  the  project 
as  a  jointly  funded  effort,  and  of  the  effec¬ 
tiveness  of  joint  funding  policies  and  proce¬ 
dures  in  general; 

(3)  Help  arrange  for  the  provision  of  any 
appropriate  assistance  requested  by  the 
grantee,  relative  to  the  management  of  the 
project  as  a  whole,  or  specific  components 
thereof; 

(4)  Inform  participating  agencies  of  any 
problems  that  may  occur  relative  to  project 
cmnponents  they  are  fimding  and  help  ar¬ 
range  for  the  most  expedltioris  resolution  of 
such  problems  between  the  grantee  and  rep¬ 
resentatives  of  the  specific  agency(B)  con¬ 
cerned;  and 

(6)  Receive  program  reports  required  of 
the  grantee,  and  assure  such  reports  are  dis¬ 
tributed  on  a  timely  basis  to  participating 
grantor  agencies. 

3.  Participating  grantor  agency  func¬ 
tions. — Participating  grantor  agencies  shall 
be  responsible  for: 

a.  Statutory  accountability. — ^Participat¬ 
ing  grantor  agencies  are  not  relieved  of  the 
responsibility  to  ensure  that  funds  they  pro¬ 
vide  through  a  jointly  funded  arrangement 
are  disbursed  and  expended  properly.  In  a 
manner  consistent  with  applicable  laws  and 
regulations. 

b.  Program  monitoring. — Participating 

grantor  agencies  shall  be  responsible  for 


normal  program  monitoring  of  those  specific 
project  components  fimded  by  a  particular 
agency  or  program.  Site  visits  and  other  re¬ 
quirements  related  to  the  execution  of  such 
monitoring  responsibilities  shall  be  coordi¬ 
nated  with  the  project  manager  In  order  to 
promote  efficient  scheduling  and  eliminate 
duplicative  efforts.  - 

c.  Review  of  grantee  reports. — Participat¬ 
ing  grantor  agencies  shall  review  al  finan¬ 
cial  and  program  reports  submitted  by  the 
grantee  through  the  lead  agency,  and  shall 
notify  the  project  manager  within  15  work¬ 
ing  days  of  the  receipt  of  such  reports  In 
accordance  with  (1)  or  (2)  below: 

(1)  Acceptance  of  the  reports  as  sub¬ 
mitted  with  respect  to  project  components 
fimded  by  the  particular  agency;  or 

(2)  A  statement  of  any  problems  or  dis¬ 
crepancies  noted  In  the  reports  and  any  ac¬ 
tions  necessary  to  resolve  such  problems. 

d.  Administrative  support  to  the  lead 
agency. — Participating  grantor  agencies 
shall  provide  administrative  support  to  the 
lead  agency  as  appropriate. 

e.  Provision  of  technical  assistance  and 
training. — Participating  agencies  shall  pro¬ 
vide  technical  assistance  and  training  to 
grantees  to  aid  them  In  meeting  planned 
objectives  of  the  jointly  funded  project,  as 
appri^riate,  in  accordance  with  section  9, 
Pli.  93-610. 

4.  Federal  Regional  Council  functions. — 
The  Federal  Regional  Councils  (FRCs)  shall: 

a.  Maintain  continuing  oversight  of  joint 
funding  activities. — ^The  FRCs  shall  main¬ 
tain  continuing  oversight  of  jointly  funded 
activities  within  their  geographic  area  of 
responsibility;  and 

b.  Provide  a  forum  for  the  resolution  of 
interagency  issues. — Issues  which  arise  In 
the  operation  of  any  jointly  funded  project 
of  an  interagency  nature,  and  which  caimot 
be  solved  at  the  project  task  force  level,  shall 
be  brought  before  the  FRC  by  the  project 
manager  for  appropriate  action  and  resolu¬ 
tion. 

5.  Project  evaluation  and  change  of  lead 
agency. — Upon  a  significant  change  In  the 
project  such  as  changes  in  the  project  core 
activity  or  the  nature  and  sc<^e  of  the  proj¬ 
ect.  the  project  task  force  shall: 

a.  Evaluate  the  project. — The  project  shall 
be  evaluated  to  determine  Its  continued 
need  for  jointlv  funded  assistance,  with  par¬ 
ticular  emphasis  on  meeting  the  criteria  for 
a  jointly  funded  project  described  In  At¬ 
tachment  B,  subparagraph  2b. 

b.  Recommend  a  new  lead  agency. — If 
changes  In  the  project  warrant  designation  of 
a  new  lead  agency,  the  task  force  shall  rec¬ 
ommend  the  same  to  the  FRC.  In  designat¬ 
ing  a  new  lead  agency,  the  FRC  shall  assure 
any  change: 

(1)  Meets  with  the  approval  of  participat¬ 
ing  grantor  agencies,  and  Is  acceptable  to  the 
grantee; 

(2)  Is  concurrent  with  the  start  of  a  new 
project  funding  period;  and 

(3)  If  substantive  change  Is  made  In  the 
project  scope,  advise  the  new  lead  agency 
to  notify  the  appropriate  A-96  clearing¬ 
house  (s). 

(c)  Management  and  audit  functions. — 
When  a  change  In  lead  avency  takes  nlace, 
apnroorlate  arrangements  shall  be  made  be¬ 
tween  the  new  lead  agency  and  Its  predeces¬ 
sor  with  resoect  to  continuing  administra¬ 
tion  of  unexoended  amounts  in  the  joint 
management  fund  and  conduct  of  previously 
arr^ngied  or  scheduled  audits  by  the  former 
lead  agency. 

6.  Federal-State  coordination. — Specific 
sugeestlons  for  coordinating  Federal  and 
State  participation  In  joint  funding  proj¬ 
ects  are  described  In  Attachment  E. 

7.  Grantee  responsibilities. 

a.  Award  requirements. — ^The  grantee  is 
responsible  for  carrying  out  the  jointly 
funded  project  or  program  within  the  terms 


set  forth  In  the  grant  award  notice  Issued 
In  accordance  with  subparagraph  2a  of  this 
Attachment. 

b.  Secondary  recipients. — Where  Federal 
funds  awarded  to  the  jointly  funded  project 
are  to  be  passed  on  by  the  primary  recipient 
(grantee)  to  one  or  more  secondary  recipi¬ 
ents,  the  primary  recipient  of  the  Federal 
funds  shall  be  responsible  for  the  establish¬ 
ment  of  accounting  records  which  will  per¬ 
mit  the  identification  of  all  charges,  both 
direct  and  indirect,  to  the  Individual  Federal 
programs  and  project  elements  In  accord¬ 
ance  with  the  approved  work  plan.  The  pri¬ 
mary  recipient  (grantee)  shall  be  responsible 
for  the  establishment  of  the  same  account¬ 
ing  records  by  any  secondary  recipients. 

Attachment  D. — Cncuijut  No.  A-111 

1.  Purpose. — ^Thls  Attachment  presents 
policies  and  procedures  to  be  followed  In  the 
transfer  of  Federal  funds  awarded  from 
grantor  agencies  to  grantees  administering 
jointly  funded  projects. 

2.  Policy  intent. 

a.  Maruigement  fund  and  letter  of  credit. — 
The  use  of  a  management  fund  as  authorized 
In  section  8(a).  Joint  Funding  Simplifica¬ 
tion  Act  of  1974  (P.L.  93-610),  along  with 
the  Federal  letter  of  credit  shall  be  the  pre¬ 
ferred  method  of  funding  jointly  funded 
projects.  Where  the  use  of  the  management 
fund  and/or  letter-of -credit  method  by  par¬ 
ticipating  grantor  agencies  are  prohibited  by 
statute,  appropriate  citations  should  be  pre¬ 
sented  to  the  lead  agency  prior  to  approval 
of  the  project  In  order  that  alternative  fund¬ 
ing  procedures  may  be  developed  In  a  timely 
manner. 

b.  Other  funding  procedures. — Advances  or 
reimbursements  by  Treasury  checks  may  be 
made  under  the  following  conditions: 

(1)  If  their  use  Is  deemed  appropriate  by 
both  the  grantee  and  lead  agency  to  assure 
effective  administration  of  Federal  assistance 
funds  in  accordance  with  Federal  Manage¬ 
ment  Circular  (SMC)  74-7,  Attachment  J,  or 

(2)  If  their  use  Is  recommended  by  the 
FRC  and  approved  by  the  lead  agency  in 
order  to  establish  a  jointly  funded  project 
where  the  applicant  cannot  qualify  for  the 
Issuance  of  a  letter  of  credit. 

3.  Applicability  and  scope. — These  guide¬ 
lines  are  provided  to  augment  the  procedures 
established  by  the  UJ3.  Department  of  the 
Treasury’s  Fiscal  Requirements  Manual  and 
subsequent  Bulletln(s)  that  provide  guid¬ 
ance  In  the  use  of  the  management  fund 
process  and  letter  of  credit  procedures  for 
joint  funding  purposes. 

4.  Management  fund  policies. 

a.  Management  fund  use. — A  management 
fund  Is  an  account  authorized  by  law  to 
record  the  transactions  of  Intragovernmental 
activities  necessary  to  carry  out  a  common 
purpose  or  project,  other  than  a  continuing 
cycle  of  operations,  which  are  financed  by 
more  than  one  Federal  appropriation.  Section 
8,  PX.  93-610,  authOTlzes  the  use  of  a  man¬ 
agement  fund  to  support  jointly  funded 
projects.  The  management  fund  Is  used  as  a 
financial  device  to  record  the  receipt  and 
qxpendilture  of  funds  awarded  to  jointly 
funded  grantees  (States,  local  governments, 
and  non-profit  organizations) .  to  enable  the 
grantee  to  utilize  the  Federal  letter  of  credit 
procedure,  and  to  facilitate  management  by 
a  single  management  fund  agency  as  de¬ 
scribed  under  subparagraph  6d  below. 

b.  Establishment  of  management  fund  ac¬ 
counts. — Agencies  should  request  that  the 
U.S.  Department  of  the  'Treasury,  Bureau  of 
Oovemment  Financial  Operations  establish 
a  single  management  fund  account  for  each 
lead  agency/management  fund  agency.  Sep¬ 
arate  administrative  subaccounts  will  be  es¬ 
tablished  by  the  lead  agency/management 
fund  agency  for  each  joint  funding  project 
administered.  Agencies  will  obtain  advance 
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^proval  from  OMB  for  these  accounts  in  ac¬ 
cordance  with  Section  11.4  of  OMB  Circular 
No.  A-11,  revised. 

6.  Letter  of  credit  poUciea. 

a.  Letter  of  credit  use. — ^The  le*ter-of-credlt 
method  shall  be  used  In  conjunction  with 
Uie  management  fund  estaUished  for  the 
Joint  funding  project.  The  Federal  lead 
agency  has  the  primary  responsibility  for 
the  eetsibUshment  of  the  letter-of-credit 
method  and  Its  operation,  assuring  com- 
pllmce  with  Treasury  Dej^rtment  regula¬ 
tions  for  advaace  financing.  The  timing  and 
amount  of  cash  advances  diall  be  as  close  as 
Is  administratively  feasible  to  the  actual 
disbursements  by  the  primary  recipient 
(grantee)  and  must  be  accomplished  In  ac¬ 
cordance  with  lYeasury  Deoartment  Circular 
No.  107S.  Use  of  letter  of  credit  shall  be 
covered  by  a  clause  In  the  grant,  contract, 
or  other  financing  agreement  whereby  the 
grantee  organization  commits  Itself  to: 

(1)  the  practice  of  Initiating  cash  draw¬ 
downs  only  when  actually  needed  for  Its 
disbursements; 

(2)  the  timely  reporting  of  cash  disburse¬ 
ments  and  balances  as  reaulred  by  the  lead 
or  management  fund  agency;  and 

(3)  the  imoosltlon  of  the  same  standards 
of  timing  and  amounts  upon  any  secondary 
recipients.  Including  furnishing  of  reports  of 
cash  disbursements  and  balances,  with  the 
understanding  that  failure  to  adhere  to  these 
provisions  may  catise  the  imobllgated  portion 
of  the  letter  of  credit  to  be  revoked  by  the 
lead  or  management  fund  agency  or  by  the 
Department  of  the  Treasury.  The  financial 
management  system  of  the  recipient  orga¬ 
nization  shall  provide  for  effective  control 
over,  the  accountability  for  all  funds.  In  ac¬ 
cordance  with  provisions  set  forth  In  FMC 
74-7,  or  OMB  Circular  A-110  “Uniform  ad¬ 
ministrative  requirements  for  grants  and 
other  agreements  with  Institutions  of  higher 
education,  hospitala  and  other,  nonprofit 
organizations,"  as  approi^ate. 

b.  Funding  reouirement  for  letter  of 
credit. — ^The  minimum  funding  requirement 
for  the  use  of  letter-of-credlt  method  for 
Joint  funding  purposes  has  been  establlsbed 
at  $130,000  by  the  Department  of  the 
Treasury. 

6.  Management  fund  procedures. 

a.  Notification  of  joint  funding  award. — 
The  approved  grant  award  funds  represent 
budgetary  and  obligation  authority  to  the 
grantee  for  the  funding  period.  The  award 
letter  sent  to  the  grantee  will  serve  as  the 
lead  agency’s  or  management  fund  agency’s 
obligating  document  for  the  Joint  ftmdlng 
projMt.  A  copy  of  the  grant  award  notice 
shall  be  im>vlded  to  participating  grantor 
agencies  and  the  Federal  Regional  Council. 

b.  Lead  agertcy. — Upon  issuance  of  the 
Joint  ftmdlng  award  letter,  or  earlier  If  prac¬ 
ticable,  the  Federal  lead  agency  assumes  re¬ 
sponsibility  for  establl«hlng  the  management 
fund,  the  letter  of  credit,  and  other  funding 
arrangements  to  which  the  grantee  has 
agreed,  In  order  to  expedite  the  delivery  of 
project  ftmds.  For  a  more  complete  descrip¬ 
tion  of  the  lead  agency’s  functions,  see  At¬ 
tachment  C. 

c.  Delegation  by  lead  agencii  of  manuage- 
ment  fund  administration. — ^In  accordance 
with  the  provisions  of  section  7.  PJj.  93- 
510,  the  lead  agency  may  delegate  to  another 
participating  Federal  agency  the  powers  and 
functions  necessary  to  administer  the  Joint 
management  fund.  Delegation  under  this  sec¬ 
tion  shall  be  made  only  on  such  conditions  as 
may  be  ^proprlate  for  the  proper  and  effi¬ 
cient  management  of  project  funds.  Such 
delegation  by  the  lead  agency  shall  not  re¬ 


lieve  the  heads  of  any  participating  Federal 
agencies  of  the  responsibility  to  account  for 
disbursement  of  agency  funds  In  a  manner 
consistent  wlUi  applicable  laws  and  regula¬ 
tions. 

d.  Management  fund  agency. — ^Tlie  man¬ 
agement  fund  agency  Is  re^>onslble  for  re¬ 
porting  Joint  funding  transactions  In  ac¬ 
cordance  with  the  UB.  Department  of  the 
Treasury’s  Fiscal  Requirements  Manual  and 
subsequent  Bulletin  (s)  that  provide  g\iid- 
ance  for  Jdnt  fimding  mangement  fund  use. 
Because  acceasIbUlty  to  the  UB.  Department 
of  the  Treasury  central  accounting  and  re¬ 
porting  system  Is  required,  the  management 
fund  agency  must  be  a  Federal  agency.  How¬ 
ever,  the  msmagement  fund  agency  acts 
merrty  as  a  broker  for  the  Federal  funds 
In  the  grant.  Funds  do  not  lose  their  Identity 
In  the  management  fund  and  are  available 
only  for  use  by  Ihe  Jointly  fiuided  grantee 
Identified  In  the  Joint  funding  award  issued 
by  the  lead  agency.  Normally,  the  manage¬ 
ment  fund  agency  Is  the  lead  agency  and 
shall  perform  as  follows: 

(1)  Oversee  the  establishment,  where  ap¬ 
propriate,  of  a  single  non-Federal  share  for 
any  Joint  funding  project  as  provided  In  Sec¬ 
tion  8(e),  Pli.  93-510.  ’The  amoxmt  for  the 
single  non-Federal  share  should  be  estab¬ 
lished  for  the  smallest  program  unit  (ele¬ 
ment  or  sub-element)  throiigh  the  following 
steps: 

(a)  Compute  the  Federal  share  for  each 
Federal  program  as  they  appear  In  the  ele¬ 
ment; 

(b)  Aggregate  the  total  amounts  computed 
In  (a)  above  and  divide  the  total  by  the  ele¬ 
ment  cost,  'nils  establishes  the  combined 
Federal  share  (%);  and 

(c)  Subtract  the  amount  computed  In  (b) 
from  100%  to  establish  the  combined  non- 
Federal  matching  share  (%). 

In  view  of  the  limitation  of  Section  6  of 
Pli.  93-510,  this  procedure  will  assure  that 
the  required  matching  requirements  have 
been  met  for  each  Federal  program.  However, 
If  all  participating  agencies  are  supporting  a 
single  function  or  activity,  and  are  able  to 
finance  all  phases  of  the  work,  then  the  lead 
agency  shall  arrange  for  an  agreed  upon  per¬ 
centage  of  support  by  each  participating  pro¬ 
gram  for  the  purpose  of  dlstrlbuUng  charges 
to  the  sqiproprlate  Federal  and  non-Federal 
participants. 

(2)  Receive  the  “Participating  Agency 
Grant  Award  Notice”  from  each  agency  pro¬ 
viding  financial  support  to  the  project.  ’The 
appropriations  or  fund  account  to  be  charged 
and  the  amount  available  for  the  funding 
period  are  noted  In  the  aforementioned  form. 
See  Attachment  H,  Exhibit  H-17. 

(3)  Request  UB.  Department  of  the  Treas¬ 
ury  to  establish  a  Joint  management  fund 
account  In  accordance  with  Treasury’s  Fiscal 
Requirements  Manual  and  Subsequent  Bul- 
letln(s)  that  provide  guidelines  for  Joint 
funding  transactions.  See  subparagnq>h  4b 
above. 

(4)  Establish  the  fimdlng  procedures  de¬ 
signed  for  the  lolntly  funded  project  Includ¬ 
ing  as  expropriate: 

(a)  Issue  a  letter  of  credit  to  the  grantee 
In  accordance  with  the  provisions  of  ’Treasury 
Fiscal  Reoulrements  Manual,  Part  VI,  sa 
amended.  The  letter  of  credit  shall  be  Issued 
to  the  grantee  In  an  amount  equal  to  the 
total  amount  of  all  grant  award  notices  re¬ 
ceived  from  participating  agencies;  and 

(b)  Authorize  the  use  of  ’Treasury  checks 
for  advances  or  reimbursements,  to  be  drawn 
uDon  the  management  fund  In  accordance 
with  subparagnxb  3b  above. 


e.  Treasury  reporting  requirements  for 
joint  funding  transactions. — All  Department 
of  the  ’Treasury  reporting  requirements  for 
Joint  funding  transactions  Involving  the  use 
of  the  Joint  management  fund  are  contained 
In  the  Department  of  the  ’Treasury  Fiscal  Re¬ 
quirements  Manual  (KtM).  In  addition, 
letter  of  credit  policies  and  procedures  are 
covered  In  the  Department  of  the  Treasury 
Circular  10’^,  as  revised,  and  Part  VI,  Treas¬ 
ury  FRM  3000,  respectively. 

Attachmxnt  E. — Czacnuui  No.  A-111 
rEDEaSL-STATK  ASSISTANCZ  AND  AOaXXlfXNTS 

1.  Purpose. — It  Is  the  purpose  of  this  At¬ 
tachment,  in  accordance  with  section  3,  Joint 
Funding  Simplification  Act  of  1974  (Pli.  93- 
510),  to  encourage  Federal-State  arrange¬ 
ments  under  which  local  government  and 
nonprofit  organizations  may  more  effectively 
and  efflclently  combine  Federal  and  State  re- 
soiirces  In  support  of  projects  of  common  In- 
tereat  to  the  governments  and  organizations 
concerned. 

3.  Applicability. — In  accordance  with  sec¬ 
tion  10,  Pli.  93-510,  Federal  agencies  or  Fed¬ 
eral  R^onal  Councils  (FRCs)  acting  on  be¬ 
half  of  member  agencies  are  authorized,  and 
are  hereby  encouraged,  to  enter  Into  agree¬ 
ments  with  States  to  extend  Joint  funding 
procedures  to  projects  Involving  assistance 
from  one  or  more  Federal  agencies  and  one  or 
more  State  agencies.  It  also  shall  be  the 
responsibility  of  the  FRCs  to  encourage  the 
Governors  of  States  within  their  geographic 
areas  of  responsibility  to  designate  a  single 
State  agency  or  function  to  receive  and  co¬ 
ordinate  all  requests  for  State  participation 
In  Joint  funding  projects.  The  FRCs  further 
shall  maintain  a  list  of  designated  State 
Joint  funding  coordlimtors  within  their  re- 
^on::,  and  shall  aasure  such  Information  Is 
made  known  to  prospective  applicants. 

3.  Policy  intent. — ^The  Intent  of  section  10, 
P.Ii.  93-510,  Is  to  encourage  greater  Federal- 
State  cooperation  In  the  provision  of  Joint 
assistance  to  eligible  applicants.  A  number 
of  specific  suggestions  to  Improve  such  co¬ 
operation  are  noted  In  this  Attachment.  Fed¬ 
eral  and  State  agencies  participating  In  Joint 
funding  projects  are  encouraged  to  examine 
all  possible  means  to  facilitate  the  provision 
of  Joint  assistance  and,  within  the  general 
guidelines  promulgated  through  this  Cir¬ 
cular,  to  establt^  working  agreements  re¬ 
lated  to  the  specific  needs  of  the  Individual 
projects  and  grantees  Involved. 

4.  Types  of  agreements. — Subject  to  ap¬ 
plicable  Federal  and  State  laws,  Federal- 
State  arrangements  may  Include  agreements 
tor  the  processing  of  requests  for,  or  the 
administration  of,  assistance  to  projects  on  a 
joint  basis.  Specific  agreements  may  Include, 
but  are  not  limited  to,  the  following: 

a.  Preapplication  and  application  process- 
ino. — Agreements  to  process  project  preap- 
pllcatlons  and  af^llca^lons  Jointly  shall  con¬ 
form  generally  to  the  procedures  described  In 
Attachments  A  and  B  of  this  Circular,  and 
might  Include:, 

(1)  Establishment  of  coordinated  Federal- 
State  review  and  approval  schedules  and  re¬ 
quirements,  whereby  a  single  Federal  and  a 
single  State  activity  agree  to  Jointly  oversee 
all  preapplication  or  application  processing 
by  participating  grantor  agencies  at  their 
respective  governmental  levels,  and  to  co¬ 
ordinate  all  responses  to  the  applicant. 

(3)  Establishment  of  a  single  project  task 
force: 

(a)  Chaired  by  a  lead  Federal  agency, 
under  the  general  auspices  of  the  FRC;  or 

(b>  Co-chalred  by  a  lead  Federal  and  a 
lead  State  agency,  again  under  FRC  auspices. 


FIDEkAL  REGISTER,  VOL.  41,  NO.  14$ — FRIDAY,  JULY  30,  1976 


NOTICES 


32047 


each  of  which  shall  be  responsible  for  co¬ 
ordinating  the  participation  of  grantor  agen¬ 
cies  at  their  respective  levels  of  government. 

(3)  Acceptance  by  participating  State 
agencies  of  Federal  preappUcatlon  and  ap¬ 
plication  forms.  In  order  to  establish  a  single 
format  for  the  project. 

(4)  Joint  agreement  to  waive  single  or 
specific  public  agency  eligibility  reqiilre- 
ments  for  programs  from  which  an  appli¬ 
cant  requests  assistance  and  which  are  sub¬ 
ject  to  both  Federal  and  State  approval,  in 
accordance  with  the  provisions  described  In 
Attachment  A,  subparagraph  2b(3) . 

b.  Project  funding. — The  delivery  of  Fed¬ 
eral  and  State  funds  to  the  grantee  may  be 
coordinated  through  the  establishment  of 
parallel  Federal  and  State  funding  mecha¬ 
nisms,  whereby  the  timing  of  Federal  and 
State  payments  to  the  grantee  are  synchro¬ 
nized  on  the  basis  of  a  project  funding  cycle 
acceptable  to  all  participating  grantor  agen¬ 
cies. 

c.  Project  management  and  monitoring. — 
Project  management  and  monitoring  may  be 
enhanced  through: 

(1)  Establishment  of  a  single  Federal- 
State  project  task  force,  chaired  by  a  single 
Federal  lead  agency,  or  chaired  Jointly  by  a 
Federal  and  a  State  lead  agency; 

(2)  Coordinated  Federal-State  program 
monitoring  requirements,  to  Include  conduct 
of  Joint  Federal-State  site  visits,  as  needed; 

(3)  State  acceptance  of  Federal  financial 
and  program  reporting  forms  and  procedures. 
In  order  to  establish  a  single  reporting  re¬ 
quirement  for  grantees; 

(4)  Conduct  of  single  project  audits  ac¬ 
ceptable  to  all  participating  agencies;  and 

(5)  Coordinated  provision  of  Joint  Federal- 
State  technical  assistance  or  training  to  ap¬ 
plicants  and  grantees,  as  appropriate. 

Attachmekt  F. — Circular  No.  A-111 
JOINT  FUNDING  AUDITS 

1.  Purpose. — This  Attachment  sets  forth 
policies  to  be  followed  In  the  audit  of  Joint 
funding  projects.  It  supplements  policies 
prescribed  by  Federal  Management  Circular 
(FMC)  73-2,  “Audit  of  Federal  Operations 
and  Programs  by  Executive  Branch  Agencies,” 
and  “Standards  for  Audit  of  Oovernmental 
Organizations,  Programs,  Activities  and 
Functions,”  published  by  the  U.S.  General 
Accounting  Office. 

2.  Policy  and  procedures. 

a.  Preaward  survey.— Prior  to  the  original 
award  few  a  Joint  funding  project,  the  lead 
agency  shall  conduct  or  arrange  for  the  con¬ 
duct  of  a  preaward  survey  to  assess  the  appli¬ 
cant's  financial  management  system.  Includ¬ 
ing  the  accounting  methods  and  Internal 
controls  employed  by  the  applicant.  Particu¬ 
lar  emphasis  should  be  placed  on  the  appli¬ 
cant’s  ability  to  allocate  and  account  for 
funds  on  the  basis  of  the  specific  programs 
and  activities  they  benefit.  This  Is  necessary 
since  section  8(b)  of  the  Joint  Funding  Sim¬ 
plification  Act  of  1974  (P.L.  93-610)  states, 
the  grantor  agency  administering  a  Joint 
management  fund  “.  .  .  shall  be  responsible 
and  accountable  by  program  and  apnroprla- 
tlon  for  the  amounts  provided  for  the  pur- 
noses  of  each  account  established  In  the 
fund.”  The  preaward  survev  may  be  waived 
In  those  cases  where  participating  agencies 
are  satisfied  that  the  applicant’s  financial 
management  svstem  Is  adeouate  for  Joint 
funding.  If  a  preaward  survev  Is  conducted, 
the  audit  aeency  nerformlng  the  survey  shall 
be  glvsn  at  least  30  calendar  davs  prior  to  the 
lolnt  funding  grant  award  to  complete  the 
survey  and  submit  Its  findings  to  the  lead 
agency. 

b.  Interim  audit  of  new  projects. — An  In¬ 
terim  audit  of  all  new  Joint  funding  prolects 
shall  be  conducted  six  months  after  the  grant 
award  is  made.  Such  audits  shall  be  arranged 


by  the  lead  agency  in  consultation  with  other 
participating  grantor  agencies.  The  purpose 
of  the  Interim  audit  is  to  ensure  that  the 
grantee's  financial  management  system  Is 
operating  effectively. 

c.  Periodic  audits. — 'During  each  of  the  first 
two  years  of  a  Joint  funding  project,  the  lead 
agency  shall  conduct  or  arrange  for  the  con¬ 
duct  of  an  annual  audit  after  consultation 
with  the  other  participating  grantor  agen¬ 
cies  concerning  their  audit  requirements. 
Thereafter,  audits  shall  be  conducted  with 
reasonable  frequency,  usually  annually,  but 
not  less  frequently  than  once  every  two  years. 
The  nature,  size,  and  complexity  of  the  proj¬ 
ect  shall  be  taken  into  consideration  when 
determining  the  frequency  of  audits.  More 
frequent  audits  should  be  conducted,  how¬ 
ever,  where  there  Is  cause  to  believe  an  audit 
Is  necessary.  Every  effort  should  be  made  to 
schedule  all  audits  planned  for  the  forth¬ 
coming  funding  period  at  the  time  of  the 
grant  award  In  accordance  with  subpara¬ 
graph  fib,  FMC  73-2.  In  those  cases  where 
State  grantor  agencies  are  Involved  In  Joint 
funding  projects,  the  Federal  lead  agency 
shall  coordinate  with  the  State  agencies  In¬ 
volved  regarding  arrangements  for  and  con¬ 
duct  of  audits. 

d.  Use  of  non-Federal  audits. — With  regard 
to  preaward  surveys  and  audits,  the  lead 
agency  will  utilize  to  the  maximum  extent 
possible  survey  and  audit  work  conducted 
through  arrangements  made  by  the  grantee 
or  by  other  components  of  governmental 
bodies  or  organizations  of  which  the  grantee 
Is  a  part. 

e.  Distribution  of  audit  reports. — The  lead 
agency  will  furnish  copies  of  audit  reports  to 
the  grantee,  each  grantor  agency,  and  the 
Federal  Regional  Council  as  quickly  as  pos¬ 
sible  after  audits  are  completed. 

f.  Access  to  records. — In  accordance  with 
section  8(d),  Pli.  93-510,  the  head  of  the 
Federal  agency  responsible  for  administering 
the  Joint  management  fund  and  the  Comp¬ 
troller  General  of  the  United  States,  or  any 
of  their  duly  authorized  representatives,  shall 
have  access  for  the  purpose  of  audit  and  ex¬ 
amination,  any  books,  documents,  papers,  and 
records  of  Joint  funding  recipients  that  are 
pertinent  to  the  moneys  received  from  such 
fund. 

3.  Grantee  responsibilities. 

a.  Financial  management. — ^The  grantee’s 
financial  management  system  for  Joint  fund¬ 
ing  projects  shall  be  established  In  accord¬ 
ance  with  the  provisions  set  forth  In  FMC 
74-7,  Attachment  G,  or  OMB  Circular  A-110 
entitled,  “Uniform  administrative  require¬ 
ments  for  grants  and  other  agreements  with 
Institutions  of  higher  education,  hospitals, 
and  other  nonprofit  organizations,”  Attach¬ 
ment  F,  whichever  Is  applicable. 

b.  Audit. — Grantees  are  to  conduct,  or  ar¬ 
range  for,  audits  with  reasonable  frequency 
to  assure  satisfactory  operation  of  the  grant¬ 
ee’s  financial  management  system.  In  accord¬ 
ance  with  subparagraph  2h,  Attachment  G, 
FMC  74-7,  or  subparagraph  2h,  Attachment 
F,  of  the  proposed  Circular  on  "Uniform  ad¬ 
ministrative  requirements  for  grants  and 
other  agreements  with  Institutions  of  higher 
education,  hospitals,  and  other  nonprofit  or¬ 
ganizations,”  whichever  Is  applicable. 

c.  Response  to  audit  findings  and  recom¬ 
mendations. — The  grantee  shall  be  responsi¬ 
ble  for  timely  and  appropriate  resolution  of 
audit  findings  and  recommendations.  In  co¬ 
operation  with  the  lead  agency  and  partici¬ 
pating  grantor  agencies.  Failure  by  the  grant¬ 
ee  to  correct  noted  deficlences  within  an 
agreed  upon  time  period  may  be  cause  for 
suspension  or  termination  of  all  or  portions 
of  the  Joint  funding  award. 

4.  Followup  procedure  on  audit  findings. — 
The  lead  agency  shall  assume  oversight  re¬ 
sponsibility  for  assuring  appropriate  action 
Is  taken  In  response  to  audit  findlngs'^and 


recommendations.  The  grantor  agency  whose 
program  funds  are  at  Issue  shall  be  respon¬ 
sible  for  the  resolution  of  specific  discrepan¬ 
cies  noted  by  the  audit  and  to  determine 
remedial  actions  to  be  taken  In  response  to 
audit  findings  and  recommendations. 

The  followup  procedure  shall  include  the 
following  actions: 

a.  Resolutions.—- At  the  request  of  the  audit 
agency  or  a  grantor  agency,  the  lead  agency 
shall  arrange  any  meetings  necessary  to  re¬ 
solve  outstanding  deficlences  noted  in  the 
..udlt  report; 

b.  Status  reports. — Grantor  and  grantee 
agencies  subject  to  audit  findings  are  re¬ 
quired  to  report  to  the  lead  agency  on  the 
status  of  corrective  actions  taken;  and 

c.  Policy  and  procedures  changes. — Notify 
the  Office  of  Management  and  Budget 
(IRRO),  Washington.  D.C.,  20503  of  any 
audit  funding  or  recommendation  which  con¬ 
cerns  substantive  changes  In  Joint  funding 
policies  or  procedural  requirements.  , 

Attachment  G. — Circulax  No.  A-111 

JOINT  FUNDING  EVALUATION 

1.  Purpose.  This  Attachment  provides 
guidelines  for  the  evaluation  of  Joint  funding 
policies  and  procedures  In  simplifying  the 
delivery  and  enhancing  the  Impact  of  Fed¬ 
eral  assistance  programs.  In  addition  to  uti¬ 
lizing  the  results  of  such  evaluations  to  Im¬ 
prove  the  administration  of  Individual  Jointly 
funded  projects,  a  comprehensive  assessment 
report  also  will  be  submitted  to  the  Congress 
by  February  1979  In  accordance  with  Section 
11  of  P.L.  93-510.  This  report  will  provide 
recommendations  for  the  continuation, 
modification,  or  termination  of  the  Joint 
Funding  Simplification  Act  based  on  an 
overall  analysis  of  the  relative  costs  and 
benefits  of  the  Joint  funding  approach  to 
both  awardees  and  Federal  funding  agencies. 

2.  Responsibilities.  Responsibilities  for  the 
conduct  of  evaluations  of  Joint  funding  poli¬ 
cies,  procedures,  and  project  operations  are 
as  follows : 

a.  Office  of  Management  and  Budget  shall 
be  responsible  for  carrying  out  system-wide 
policy,  procedural,  and  program-oriented 
evaluations  related  to  Joint  funding  In  con¬ 
sultation  with  Federal  funding  agencies. 
Federal  Regional  Councils,  and  recipients. 

b.  Federal  Regional  Councils,  In  further¬ 
ance  of  their  basic  mission  and  responsibili¬ 
ties,  as  defined  under  Executive  Orders  11647 
and  11731,  shall  be  responsible  for  evaluat¬ 
ing  selected  Jointly  funded  projects  admin¬ 
istered  by  two  or  more  Federal  agencies  under 
FRC  auspices  in  accordance  with  the  guide¬ 
lines  contained  herein. 

c.  Federal  Funding  Agencies  administer¬ 
ing  Jointly  funded  projects  consisting  of 
programs  within  only  one  department  or 
agency  are  encouraged  to  evaluate  formally 
such  projects  In  accordance  with  established 
agency  project  evaluation  procedures  and 
requirements,  and  provide  copies  of  evalu¬ 
ation  reports  to  the  Office  of  Management 
and  Budget,  Intergovernmental  Relations 
and  Regional  Operations  (IRRO). 

d.  Recipients  of  Jointly  Funded  Federal 
Assistance  are  also  encouraged  to  evaluate 
the  effectiveness  of  Joint  funding  policies 
and  procedures  for  the  purpose  of  recom¬ 
mending  improvements  and/or  changes  for 
the  attention  of  appropriate  officials  at  the 
Federal,  State,  and  local  level. 

Reclnlents  are  encouraged  to  give  wide 
distribution  to  such  evaluation  reports.  In¬ 
cluding  the  aoproprlate  Federal  funding 
agencies.  Federal  Regional  Councils,  and  the 
Office  of  Management  and  Budget. 

Selected  reclnlents  will  also  be  reouested 
to  formally  participate  In  and  provide  data 
for  Federal  evaluations  required  for  the  pur¬ 
poses  of  Section  11  of  P.L.  93-510. 

3.  Scope  of  FRC  Project  Evaluations. — For 
the  purpose  of  developing  a  comprehensive 


FEOEkAl  REGISTER,  VOL  41,  NO.  148 — FRIDAY,  JULY  30,  1076 


32048 


NOTICES  • 


assessment  of  the  impact  of  Joint  funding, 
as  required  by  PIj.  93-510,  PRC  project 
evaluations  will  constitute  the  primary 
Fource  of  information  and  should  include: 

a.  Operational  Benefit  Assessment.— The 
Durpose  of  the  c^rational  bene&t  assessment 
is  to  determine  if  and  how  the  Joint  funding 
process  facilitated  improvements  in  grant 
administration  and  management  compared 
with  normal  operations  under  separate  cate¬ 
gorical  grant  approaches. 

These  comparative  operational  benefit 
assessments  will  involve  tbe  participation 
of  both  Federal  funding  agencies  and  recip¬ 
ients,  and  should  Include  the  following 
topics: 

(1)  adequacy  of  communication  and  co¬ 
ordination  between  Federal  and  recipient 
officials,  among  participating  Federal  agen¬ 
cies,  and  among  recipient  organisations; 

(2)  planning  and  scheduling  of  work; 

(3)  degree  of  funding  flexibility  and 
scheduling; 

(4)  project  management  and  monitoring; 

(5)  technical  assistance  by  Federal  agen¬ 
cies  (and  State  agencies  if  applicable); 

(6)  changes  in  nature  and  amount  of  ad¬ 
ministrative  workload; 

(7)  quality  and  timeliness  of  services  pro¬ 
vided  to  beneficiaries; 

(8)  timeliness  In  decisionmaking; 

(9)  improvonents  In  simplicity  in  grant 
administration;  and 

(10)  any  other  pertinent  topics  which 
lUiistrate  the  advantages  or  dii^vantages 
of  Joint  funding. 

b.  Adminietrative  Benefit  AMMesament. — 
The  purpose  of  the  administrative  benefit 
assessment  is  to  measure  and  compare  the 
time  and  costs  consumed  under  the  Joint 
funding  projects  with  the  time  and  costs 
which  would  have  been  required  If  Individual 
programs  Included  In  the  Joint  funding  pack¬ 
age  were  processed  separately  as  categorical 
grants.  The  Office  of  Management  and  Budget 
will  provide  each  Federal  Regional  Council 
with  assessment  worksheets  for  the  purposes 
of  collecting  and  displaying  required  data  In 
a  uniform  manner  In  all  regions.  The  data 
should  be  accumulated  at  frequent  Intervals 
throughout  the  life  of  a  project  such  as  at 
the  completion  of  the  preapplication  review, 
at  the  time  of  award,  and  at  regular  Intervals 
dxulng  the  execution  phase.  Data  on  the  time 
and  cost  of  grant  administration  under  the 
normal  categorical  approach  must  be  esti¬ 
mated  as  accurately  and  realistically  as  pos¬ 
sible.  Supporting  documentation  to  validate 
how  estimates  were  calculated  should  be  re¬ 
tained  for  subsequent  review. 

These  cmnparatlve  analyses  should  be  con¬ 
ducted  for  each  of  the  following  stages  of 
grant  processing  and  administration: 

(1)  preappUcatlon  preparation,  review,  and 
apinoval; 

(2)  application  preparation,  review,  and 
approval; 

(3)  execution  phase  of  project; 

(4)  decision  process  toe  renewing  or  con¬ 
tinuing  grant  awards;  and 

(5)  execution  phase  of  succeeding  years. 

4.  Conduct  of  FBC  Evaluations. — To  assure 

that  an  adequate  sample  ot  project  type 
evaluatlcms  are  available  as  input  to  a  com- 
pr^ensive  assessment  of  Joint  funding  ped¬ 
icles  and  {wooedures,  the  following  require¬ 
ments  are  established  for  scheduling  and 
comidetlng  FRC-qx>nsored  project  evalua- 
ttons! 

a.  Member  of  Evaluations. — Starting  July 
1,  1976  through  September  30,  1978  each  FRC 
should  arrange  for  an  evaluation  of  one  out 
of  every  five  approved  Jointly  ftuided  projects 
up  to  a  maximum  of  three  such  evaluations 
at  any  time.  Second-year  evaluations  of  con¬ 
tinued  projects  shall  be  considered  part  of 
the  above  totals; 

b.  Selection  of  Projects  for  Evaluation. — 
In  order  to  obtain  complete  information  re¬ 


garding  each  stage  of  tbe  project  applications 
and  review  process,  the  selection  of  evalua¬ 
tion  candidates  should  be  premised  on  a  high 
probability  of  approval  and  agreed  upon  as 
early  as  possible  in  the  preapplication  stage. 
To  assure  there  is  a  reasonable  overall  cross- 
section  of  project  types,  applicant  types,  and 
Federal  program  selections,  the  Office  of  Man¬ 
agement  and  Budget  (IRRO)  shall  par¬ 
ticipate  in  the  final  selection  of  projects  to 
be  evaluated; 

c.  Format  for  Evaluation  Reports. — Olven 
the  diversity  of  potential  project  and  appli¬ 
cant  types  which  individual  Federal  Regional 
Councils  might  support  as  Joint  funding  ap¬ 
plications,  no  formal  requirements  will  be 
established  regarding  the  length,  format,  and 
methodology  en4>loyed  in  covering  project- 
type  evaluation  described  in  Paragraph  3. 
FRCs  are  encouraged  to  consult  with  one  an¬ 
other  on  evaluation  approaches  and  tech¬ 
niques,  and  examples  of  completed  evalua¬ 
tions  considered  to  be  particularly  useful  will 
be  disseminated  to  all  FRCk  by  OMB;  and 

d.  Submission  of  Evaluation  Reports. — 
Evaluation  reports  should  be  submitted  to 
the  Federal  R^onal  Council  for  review  and 
approval  prior  to  submission  to  OMB 
(IRRO) .  FRC  comments  on  selected  findings 
and  recommendations  considered  to  require 
the  immediate  attention  of  OMB  and/or  the 
Under  Secretaries  Group  should  be  specifi¬ 
cally  Identified. 

AiTACHicKirT  H — CixcmAX  No.  A-111 

TTWIFOUC  VOBItS  AND  PBOVISIONS 

1.  Purpose. — ^TTils  Attachment  sets  fOrth 
policies  and  Instructions  covering  forms  and 
uniform  administrative  requirements  for 
Joint  funding  projects  punuant  to  Section 
3(b),  Joint  Funding  SimpUfleation  Act  Ol 
1974  (Pli.  93-610). 

2.  PoUcff. 

a.  — Uniform  forms. — Joint  funding  proj¬ 
ects  shall  use  existing  forms  for  regular  grant 
progrsms  as  mxich  as  possible.  Therefore,  for 
State  and  local  Joint  funding  projects,  tbe 
uniform  preappUcatlon,  application,  finan¬ 
cial  reporting,  and  form-letter  forms  prexn- 
lUgated  In  PMC  74-7  sbaU  be  used,  with 
modlfloatlons  as  necessary,  to  accommodate 
the  specific  requirements  of  Joint  funding 
projects.  For  other  grantees,  OMB  Circular 
A-110  entitled,  “Uniform  administrative  re¬ 
quirements  for  grants  and  other  agreements 
with  Institutions  of  higher  education,  hos¬ 
pitals,  and  other  private  nonprofit  organlza- 
t<.o''s”  and  appro|Mlate  Federal  grantor  agen¬ 
cies  shall  be  consulted.  In  addition,  specific 
forms  for  Joint  funding  were  deslgneid  and 
are  made  part  of  this  Attachment. 

b.  Uniform  provisions. — The  uniform  ad¬ 
ministrative  requirements  of  PMC  74-7  or 
OMB  Circular  A-110  for  other  grantees 
whichever  Is  appUcable  shall  apply  to  all 
Joint  funding  projects.  When  reqriirements 
eKtabllabed  in  these  circulars  and  their  at¬ 
tachments  vary,  the  provisions  of  this  Cir¬ 
cular  shall  prevail.  In  addMton,  If  existing 
legislation  prescribes  poUdes  or  requirements 
that  differ,  the  provl^ns  of  the  legislation 
shaU  Rovem.  ~ 

8.  Use  of  uniform  forms. — All  forms  (ex¬ 
clusive  of  performance  and  technical  report 
forms)  to  be  used  for  Joint  funding  projects 
are  presented  In  the  Exhibits  to  this  At¬ 
tachment.  For  uniform  tonas  used  In  reg¬ 
ular  grant  programs,  additloosd  Instructions, 
where  aoproorlate,  have  been  added  to  ac¬ 
commodate  Joint  funding  requirements.  For 
needy  created  forms  for  joint  fundlns,  oom- 
nlete  InstructkHMi  are  provided.  This  At¬ 
tachment  covesa  the  foHowlng  standard 
forms  and  their  uses: 

a.  Preapplication. — In  making  presq>pUoa- 
tlon  for  Joint  funding  project,  State  and 
local  government  applicants  shall  use  two 
forms: 


Exhibit 

H-1 

Federal  assistance  (multipurpose  face- 
sheet), 

H-2 

Preapplication  for  federal  assistance  (parts 
n,  m,  and  IV) , 

b.  Application  (nonconstruction). — In 

submitting  application  for  Joint  funding 
of  nonoonstriiction  projects.  State  and  local 
government  api^loants  shall  use  the  follow¬ 
ing  forms: 

Exhibit 

H-1 

Federal  assltanoe  (multipurpose  face- 
sheet). 

H-3 

Part  II — project  approval  information 
( nonoonstruction) . 

H-4 

Part  m — budget  information,  section  A. 
H-5 

Part  ni — biidget  information,  section  B. 
H-6 

Part  in — budget  information,  section  C 
(reserved  for  future  use). 

H-7 

Part  IV — Program  narrative. 

H-8 

Part  V-^Assurances. 

c.  Application  (construction).  In  submit¬ 
ting  applications  for  Joint  funding  of  con¬ 
struction  projects.  State  and  Vocal  govern¬ 
ment  applicants  shall  use  the  following 
forms: 

Exhibit 

H-1 

Federal  anlstance  (multipurpose  face- 
sheet). 

H-9 

Part  n — project  approval  Information 
(construction) ,  sections  A  and  B. 

H-10 

Part  m — budget  Infmmation  (construc¬ 
tion)  ,  sections  A  and  B. 

H-11 

Part  m — budget  Information  (construc¬ 
tion)  sections  C  and  D. 

H-7  Part  IV — program  narrative. 

H-13  Part  V — Assurances. 

d.  Financial  Reporting. — Only  the  follow¬ 
ing  financial  reporting  forms  (other  than 
letter  of  cretllt  forms)  are  authorised  for 
use  by  Federal  agencies  for  Joint  funding 
projects  with  State  and  local  governments: 

Exhibit 

H-IS  Report  of  federal  cash  transactions. 
H-14  Financial  status  report. 

H-15  Request  toe  advance  or  reimburse¬ 
ment. 

H-16  Request  for  reimbursement  for  con¬ 
struction  programs. 

e.  Participating  ageneg  grant  award  no¬ 
tice. — ^The  award  notice  form  presented  In 
Exhibit  H-17  shall  be  used  by  agencies  to 
inform  the  lead  agency  of  its  willingness  to 
support  and  fund  tbe  Joint  funding  project. 
A  separate  award  notice  Is  required  for  each 
Federal  program  from  which  funds  are  being 
provided. 

f.  Lead  ageneg  notice  of  joint  funding 
award. — ^The  form  letter  presented  in  Exhibit 
H-18  shall  be  used  by  the  lead  agency  in 
notifying  tbe  applicant  that  tbe  Joint  fund¬ 
ing  grant  has  been  approved. 

4.  AppUcabilitg.  Tbe  forms  described  in 
paragriq>b  3  for  preapplications,  applications 
(nonconstruction),  applications  (construc¬ 
tion),  and  financial  reporting  apply  to  Joint 
funding  projects  of  State  and  local  govern¬ 
ment  applicants.  Other  grantees  should  be 
required  to  seek  guidance  of  the  appropriate 
Federal  Regional  Council  or  a  Federal  agency 
referred  to  by  the  mc.  Tbe  forms  for  award 
notices  iq>ply  to  all  Joint  funding  projects. 
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FEDERAL  AGENCY 
A-98  ACTION 


Year  mouth  Zap 


33.  ACTION  DATE  ►  19 


34. 

STARTING 
DATE  19 


Year  mouth  Zap 


3S.  CONTACT  FOR  ADDITIONAL  INFORMA¬ 
TION  (NanM  aud  telephoue  nnnikar) 


38. 

ENDING 

DATE 


Yaor  naotk  Zap 


19 


37.  REMARKS  ADDED 


□  Yaa  QNo 


la  taUai  akow  acUaa,  any  cooiaianta  ra^aad  ^ 
fidand.  If  agaaqr  napeaaa  Ja  dM  iiiidar  pravtaiaaa  of  Part  1.  OMB  Cinular  A-4S, 

M  kat  kaaa  ar  la  kaiaa  onda. 


k.  FEDERAL  A6EHCY  A-95  OFFICIAL 
(NaoM  and  tetepkona  no.) 
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GENERAL  INSTRUCTIONS 

This  is  a  multi-purpose  standard  form.  First,  it  will  be  used  by  applicants  as  a  required  facesheet  for  pre¬ 
applications  and  applications  submitted  in  accordance  with  Federal  Management  Circular  74-7.  Second,  it  will 
be  used  by  Federal  agencies  to  report  to  Clearinghouses  on  major  actions  taken  on  applications  reviewed  by 
clearinghouses  in  accordance  with  0MB  Circular  A-95.  Third,  it  wilt  be  used  by  Federal  agencies  to  notify 
States  of  grants-in-aid  awarded  in  accordance  with  Treasury  Circular  1082.  Fourth,  it  may  be  used,  on  an 
optional  basis,  as  a  notification  of  intent  from  applicants  to  clearinghouses,  as  an  early  initial  notice  that  Federal 
^assistance  is  to  be  applied  for  (clearinghouse  procedures  will  govern). 

APPUCANT  PROCEDURES  FOR  SECTION  I 

Applicant  will  complete  all  items  in  Section  I.  If  an  item  it  not  applicable,  write  "NA”.  If  additional  space  is  needed,  insert 
an  asterisk  and  use  the  remarks  section  on  the  back  of  the  form.  An  explanation  follows  for  each  item: 

Item  item 


1.  Mark  appropriate  box.  Pre-application  and  applica¬ 
tion  guidance  is  in  PMC  74-7  and  Federal  agency 
program  instructions.  Notification  of  intent  guid¬ 
ance  is  in  Circular  A-95  and  procedures  from  clear-  10. 
inghouse.  Applicant  will  not  use  "Report  of  Federal 
Action"  box. 

2a.  Applicant’s  own  control  number,  If  desired. 

11. 

2b.  Date  Section  I  Is  prepared. 

3a.  Number  assigned  by  State  clearinghouse,  or  if  dele-  12. 
gated  by  State,  by  areawide  clearinghouse.  All  re¬ 
quests  to  Federal  agencies  must  contain  this  identi¬ 
fier  if  the  program  is  covered  by  Circular  A-95  and 
required  by  applicable  State/areawide  clearing¬ 
house  procedures.  If  in  doubt,  consult  your  deer- 
inghouse. 

3b.  Date  applicant  notified  of  clearinghouse  identifier. 

4a-4h.  Legal  name  of  app'icant/recipient,  name  of  primary 
organizational  unit  which  will  undertake  the  assist¬ 
ance  activity,  complete  address  of  applicant,  and 
name  and  telephone  number  of  person  who  can  pro¬ 
vide  further  information  about  this  request. 

5.  Employer  identification  number  of  applicant  as  as¬ 
signed  by  Internal  Revenue  Service. 

6a.  Use  Catalog  of  Federal  Domestic  Assistance  num¬ 
ber  assigned  to  program  under  which  assistance  is 
requested.  If  more  than  one  program  (e.g.,  joint- 
funding)  write  "multiple"  and  explain  in  remarks. 

If  unknown,  cite  Public  Law  or  U.S.  Code. 

6b.  Program  title  from  Federal  Catalog.  Abbreviate  if 
necessary. 

7.  Brief  title  and  appropriate  description  of  project. 

For  notification  of  intent,  continue  ih  remarks  sec¬ 
tion  if  necessary  to  convey  proper  description. 

8.  Mostly  self-explanatory.  "City"  includes  town,  town¬ 
ship  or  other  municipality. 

9.  Check  the  type(s)  of  assistance  requested.  The 
definitions  of  the  terms  are: 

A.  Basic  Grant.  An  original  request  for  Federal 
funds.  This  would  not  include  any  contribution 
provided  under  a  supplemental  grant. 

B.  Supplemental  Grant.  A  request  to  increase  a 
basic  grant  in  certain  cases  where  the  eligible 
applicant  cannot  supply  the  required  making 
share  of  the  basic  Federal  program  (e.g.,  grants 
awarded  by  the  Appalachian  Regional  Commis¬ 
sion  to  provide  the  applicant  a  matching  share). 

C.  Loan.  Self  explanatory. 


D.  Insurance.  Self  explanatory. 

E.  Other.  Explain  on  remarks  page. 

Governmental  unit  where  significant  and  meaning¬ 
ful  impact  could  be  observed.  List  only  largest  unit 
or  units  affected,  such  as  State,  county,  or  city.  If 
entire  unit  affected,  list  it  rather  than  subunits. 

Estimated  number  of  persons  directly  benefiting 
from  project. 

Use  appropriate  code  letter.  Definitions  are: 

A.  New.  A  submittal  for  the  first  time  for  a  new 
project 

B.  Renewal.  An  extension  for  an  additional  funding/ 
budget  period  for  a  project  having  no  projected 
completion  date,  but  for  which  Federal  support 
must  be  renewed  each  year. 

C.  Revision.  A  modification  to  project  nature  or 
scope  which  may  result  in  funding  change  (in¬ 
crease  or  decrease). 

D.  Continuation.  An  extension  for  an  additional 
funding/budget  period  for  a  project  the  agency 
initially  agreed  to  fund  for  a  definite  number  of 
years. 

E.  Augmentation.  A  requirement  for  additional 
funds  for  a  project  previously  awarded  funds  in 
the  same  funding/budget  period.  Project  nature 
and  scope  unchanged. 

13.  Amount  requested  or  to  be  contributed  during  the 
first  funding/budget  period  by  each  contributor. 
Value  of  in-kind  contributions  will  be  included.  If 
the  action  is  a  change  in  dollar  amount  of  an  exist¬ 
ing  grant  (a  revision  or  augmentation),  indicate 
only  the  amount  of  the  change.  For  decreases  en¬ 
close  the  amount  in  parentheses.  If  both  basic  and 
supplemental  amounts  are  included,  breakout  in 
remarks.  For  multiple  program  funding,  use  totals 
and  show  program  breakouts  in  remarks,  item  defi¬ 
nitions:  13a,  amount  requested  from  Federal  Gov¬ 
ernment;  13b,  amount  applicant  will  contribute; 
13c,  amount  from  State,  if  applicant  is  not  a  State; 
13d,  amount  from  local  government,  if  applicant  is 
net  a  local  government;  13e,  amount  from  any  other 
sources,  explain  in  remarks. 

14a.  Self  explanatory. 

14b.  The  district(s)  where  most  of  actual  work  will  be 
accomplished.  If  city-wide  or  State-wide,  covering 
several  districts,  write  "city-wide’’  or  "State-wide.” 

15.  (fomplete  only  for  revisions  (item  12c),  or  augmen¬ 
tations  (item  12e). 
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NOTICES 


16. 

17. 

18. 


funding). 

Estimated  number  of  months  to  complete  project 
after  Federal  funds  are  available. 

Estimated  date 

Tsr’:«"'ss.s  ss 

ctearinshouse  review.  If  review  no* 
SSrDouSwually  be  same  as  date  in  Item  2b. 


19.  Existing  Federal  IdentHIcatlon  “  .***|*J*rt^ 

a  new  request  and  directly  rrtrtw  to  previous 
Federal  action.  Otherwise  write  NA  . 

20.  Indicate  Federal  agency  to  which  ^ 
addressed.  Street  address  not  required,  but  do  use 

ZIP. 

21.  Check  appropriate  box  «  ^ 

form  contains  remarks  and/or  additional  remarks 

are  attached. 


^^ppucant  procedures  for  section  II 


•  - - 

23a.  23b.  and  23fc  w  clearinghouse  review  is  required. 
/Applicants  will  always  complete  Items  Z3a, 
plated.  An  explanation  follows  for  each  Item: 


Hem  22b  must  be  fuBy  com- 


22b. 


23a. 


1 ciMrinxhouses  to  which  submitted  and  show 
the  status  of 

For  InSe^n  three  ctearinghouses. 
remarks  section.  ^ 

by  or  thrtingh  clearinghouses  must  be  attach^. 

Name  and  title  of  authorized  representative  of  legal 

applicant 


23b.  Self  explanatory. 

23e.  Self  explanatory. 

Note-  Applicant  completes  only  Sectioiw  I  and  M.  Section 
!HS^plete^ader.l  agencies. 


reOERAL  AOEHCY  PROCEDURES  TOR  SECTION  HI  ^ 

c-rtions  1  and  II  needs  no  updating  or  adjustment  to  fit  the  final  F 
If  for  each  Hern  follows: 

Federal  agency  will  complete  Sectloo  III  only.  An  exp» 

provide  more  information  regarding  this  assisiancu. 
Date  after  which  funds  will  no  longer  be  available. 


24.  Executhredepartnrentorlrxiepen^^ 

program  administration  responsibility.  . 

SeH  sxpisnatoty. 

Primary  organizational 

havii«  direct  program  management  responsitairty. 

Office  directly  monitoring  the  program. 

Use  to  Identify  non-mntt 
grant  identifier  in  item  30  is  not  applicable  or  wl 

not  sufiice. 


25. 

26. 

27. 

28. 

29. 

30. 

31. 

32. 


35. 

36. 

37. 

38. 


33. 

34. 


Complets  address  of  administering  office  shown  In 
Item  26. 

Use  to  identify  award  acttons  wl^  different  from 
Federal  application  identifier  in  item  28. 

Self  explanatory.  Use  remarks  section  to  amplify 
where  appropriate. 

Amount  to  be  contributed  during  tlw 
JSit  period  by  condor. 
contributions  will  be  Induded.  ”  ^ 
change  In  dollar  amount  of  an 
S«,  w  augmentation),  indicate  only  the 
5W.  ^  decreases. 

If  both  basic  and 

are  included,  breakout  In  remarks.  For  multipte  y^ 
SrornfuiSinlj.  use  totals  and  show  projam  brea^ 
Sits  in  nSirks. 

awarded  by  Federal  Government;  32b,  anxy  "t  ajh 
pHcSt  vHM  contribute:  32^  amount 
^icant  Is  not  a  State:  32d.  amount  ♦»»" 

SSImnwnt  If  applicant  i^  a  to^gov^^ 

sSeT  amount  from  any  other  sources,  explain  In 
remarks. 

Dote  action  was  taken  on  this  request 
Date  furxis  wHI  become  available. 


Check  appropriate  box  as  to  whethjnS^^ 

Sm«Ss  Federal  remarks  and/or  attachment 
of  additional  remarks. 

For  use  with  ^-95  action  notices 
Stephen,  of  pwson  who 

ate  A-95  action  has  been  takerr  IfMnteJ^P*”?" 

lt«n  35.  writ.  "sam.".  If  not  appUcbte. 

write  "HA*'. 


FKtoral  Agency  Procedoies— speci.1  eonsWeralions 

*.  Clnn.l.r  f::!?Sl.T1Sg 

assure  proper  cornptettonw  aew^  Hems 

**  InfoSaSn  RW 

must  be  by  Treasury  Depart- 

win  no  longer  be  used.  _ will  as- 

Mir^  proper  -  leuiswirai  ctearinghouses  of 

is  required  for  notHiring  an  rev^i^^  ^5 

Addresses  of  St^  a^  areeww  difterences 

'***^  *^*«*IlS!iiSraS/orctearir«houseracom- 

SSSSTS  iSs  "<«»S5S.  t.  c«nr.|«^ 

c.  SukUI  ixne  '"2f»,'m"K«)*»clRA  M  the  Mme 
cMnnghcuM  MdWCiew^  to  m  StM. 

SirTC?oe2  award  notice  re- 

ssjsrs  SIS.  K.s.‘oep«-.  »*«-»«> 

should  be  avoided. 
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Financial  Assistance  (Multipurpose  Pace- 
sheet) — Standard  Form  424 — Special  In¬ 
structions  FOR  Joint  Funding 

Item  1. — Check  the  appropriate  box  and 
write  the  letters  "JF”  (Joint  Funding)  after 
It. 

Item  6a. — Write  "multiple"  In  space  pro¬ 
vided. 

Item  6b. — ^Wrlte  “see  Part  III  of  the  pre- 
appllcatlon  or  application  as  appropriate. 

,  Item  13. — ^Llst  the  total  requested  or  to  be 
contributed  by  each  Federal,  State,  and  local 
governmental  level  or  other  contributor  for 
the  joint  funding  project. 

Item  iS.— Write  "NA.” 

Item  20. — ^For  preappllcatlon  enter  the  ap¬ 
propriate  Federal  Regional  Council.  For  ^- 
pUcatlon  show  the  lead  agency  designated 


for  the  project  by  the  Federal  Regional  Coun¬ 
cil.  Each  Federal  or  State  agency  from  which 
assistance  Is  requested  should  be  listed  In 
Section  IV — Remsu’ks. 

NOTE. — Since  a  copy  of  the  preapplication 
review  notice  Is  provided  to  State  and  area- 
wide  clearinghouses  as  required  by  Attach¬ 
ment  A  of  this  Circular,  Federal  agencies  are 
not  required  to  use  Section  III  of  this  form 
upon  preapplication  review.  Subsequent  In¬ 
structions,  therefore,  apply  to  applications 
only. 

Item  24. — Name  of  the  Federal  department 
of  the  lead  agency. 

Item  26. — Name  of  the  primary  organiza¬ 
tional  unit  below  the  departmental  level  hav¬ 
ing  direct  program  management  responsi¬ 
bility  of  the  lead  agency. 


Item  27. — Office  of  the  project  manager 
assigned  to  the  project  by  the' lead  agency. 

Item  28. — Insert  Federal  preapplication 
number  established  by  the  Coordinating  Of¬ 
ficer. 

Item  29. — Enter  complete  address  of  the 
office  of  the  program  manager. 

Item  32. — If  Item  31a  was  marked  “award¬ 
ed,”  list  totals  awarded  or  to  be  contributed 
by  each  governmental  level  or  other  contrib¬ 
utor.  For  Federal  funding  list  the  amounts 
separately  by  agency  and  by  Federal  Catalog 
number  either  In  the  remarks  section  or  on 
a  separate  sheet  of  paper.  Leave  blank  If 
award  was  not  made. 

Item  35. — Name  and  telephone  number  of 
the  project  manager. 


/ 
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0MB  Approval  No.  80-R0187 
PREAPPLICATION  FOR  FEDERAL  ASSISTANCE 

PART  II 


1.  Does  this  assistaice  reouest  require  State,  local,  r^ional  or  other  priority  ribirw? 

Yes 

_No 

2.  Does  this  assistance  require  State  or  local  advisoiy,  educatioiial  or  health  clearance? _ 

_ Yes  _ 

No 

3.  Does  this  assistance  request  require  Clearinghouse  review?  Yes  No  •  ' 

4.  Does  this  assistance  request  require  State,  local,  regional  or  other  planning  approval? _ 

Yes 

No 

5.  Is  the  proposed  project  covered  by  an  approved  conprehensive  plan?  Yes 

_ No 

6.  Will  the  assistance  requested  serve  a  Federal  installation?  Yes  No 

7  Will  the  asQsiance  requested  ha  on  Federal  land  or  installation?  Yes 

.No 

- 

8  Will  the  assistance  reryiested  have  an  effect  on  the  emnronnenl?  Yes 

No 

9.  Will  the  assistance  requested  cause  the  displacement  of  individuals,  families,  businesses,  or  farms? _ 

_ Yes _ 

_ No 

10.  Is  there  other  related  assistance  for  this  project  previous,  pending,  or  anticipated? 

Yes 

_ No 

PART  III  .  PROJECT  BUDGET 

1 

FE0E9AL  catalog 
NUMBER 
(•) 

TYPE  OF  ASSISTANCE 
loan. grant,  etc. 

(b) 

FIRST  8UOGET  PERIOO 

(e) 

balance  of  project 

(d) 

total 

(•) 

1. 

2. 

3. 

✓ 

4. 

5. 

LTotal  Federal  Contribution 

$ 

s 

7.  State  Contribution 

'  -- 

8.  Applicant  Contribution 

9.  Other  Contributions 

- 

10.  Totals 

s 

$ 

s 

PART  IV  -  PROGRAM  NARRATIVE  STATEMENT 

(Attach  par  instruction) 
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INSTRUCTIONS 


PART  II 

Negative  answers  will  not  require  an  explanation  u(^ess  the 
Federal  agency  requests  more  information  at  a  law  date. 
All  "Yes"  amwers  must  be  explained  on  a' separate  page  in. 
accordance  with  the  instructiom. 

Hem  1  —  Provide  the  name  of  the  govemirrg  body  establish¬ 
ing  the  priority  system  and  the  priority  rating  assigrred  to 
,  this  project.  If  the  priority  rating  is  not  available,  give  the 
approximate  date  that  it  will  be  obtained. 

Item  2  —  Provide  the  r^ame  of  the  agertcy  or  board  which 
issued  the  cleararKe  artd  attach  the  docunrtentation  of  status 
or  approval.  If  the  cleararrce  is  not  available,  give  the  date  it 
will  be  obtained. 

Hem  3  —  Attach  the  clearinghouse  comirrents  for  the  pre¬ 
application  in  accordance  with  the  irrstructions  contained  in 
Office  of  Managensent  ar>d  Budget  Circular  No.  A-95. 

Itam  4  —  Furnish  the  name  of  the  approving  agency  and  the 
approval  date.  If  the  approval  has  not  been  received,  state 
approximately  when  it  will  be  obtained. 

Itam  S  —  Show  whether  the  approved  comprehensive  plan 
is  State,  local  or  regional,  or,  if  norte  of  these,  explain  the 
scope  of  the  plan.  Give  the  location  where  the  approved 
plan  is  available  for  examination,  and  state  whether  this 
project  is  ir  conformance  with  the  plan.  If  the  plan  is  trot 
available,  explain  why. 

Itam  6  —  Show  the  population  residing  or  working  on  the 
Federal  installation  who  will  benefit  from  this  project. 

Item  7  —  Show  the  percentage  of  the  project  work  that  will 
be  conducted  on  federally-owned  or  leased  land.  Give  the 
name  of  the  Federal  installation  and  its  location. 

Hem  8  —  Briefly  describe  the  possible  beneficial  and/or 
harmful  effect  on  the  environment  because  of  the  proposed 
project.  If  an  adverse  environmental  effect  is  anticipated, 
explain  what  action  will  be  taken  to  minimize  it.  Federal 
agerKies  will  provide  separate  instructions,  if  additional 
data  is  needed. 

Item  9  —  State  the  number  of  individuals,  families,  busi¬ 
nesses,  or  farms  this  project  will  displace.  Federal  agencies 


will  provide  separate  irtstructions,  if  additional  data  is 
needed. 

Item  10  —  Show  the  Federal  Domestic  AssistarKe  Catalog 
rximber,  the  program  name,  the  type  of  assistarKe,  the  sta¬ 
tus,  and  amount  of  each  project  where  there  is  related  pre¬ 
vious,  pending,  or  anticipated  assistarKe. 

PART  III 

Conpleta:  Lines  1-5  -  Columns  <a)-(e).  Enter  the  catalog 
rHimbers  shown  in  tfie  Catalog  of  Federal  Domestic  Assis¬ 
tarKe  in  Column  (a)  artd  the  type  of  assistarKe  in  Column 
(b).  For  each  line  entry  in  Columns  (a)  and  (b),  enter  in 
Columns  (c).  (d),  and  (e).  the  estimated  amounts  of  Federal 
furtds  needed  to  support  the  project.  Columns  (c)  and  (d) 
may  be  left  blank,  if  rrat  applicable. 

Lirte  6  —  Show  the  totals  for  Lines  1-5  for  Columns  (c), 
(dj,  and  (e). 

Line  7  —  Enter  the  estirriated  amounts  of  State  assistance, 
if  any,  irKluding  the  value  of  in-kirtd  contributions,  in 
CoKimrw  (c),  (d),  and  (e)  Applicants  which  are  States  or 
State  agencies  should  leave  Line  7  blank 

Line  8  -  Enter  the  estimated  amounts  of  funds  and  value 
of  in-kind  contributiora  the  applicant  will  provide  to  the 
program  or  project  in  Columns  <c),  (d),  arnl  (e). 

Lirw  9  —  Enter  the  amount  of  assistarKe  irKludirrg  the 
value  of  irvkind  contributions,  expected  from  all  other 
contributors  in  Columns  (c),  (d),  and  (e). 

Lirte  '0  —  Enter  the  totals  of  Columns  (c),  (d),  and  (e). 

PART  IV 

The  program  narrative  statement  should  be  brief  and  de¬ 
scribe  the  need,  objectives,  method  of  accomplishment,  the 
geographical  location  of  the  project,  and  the  benefits  ex¬ 
pected  to  be  obtained  from  the  assistarKe.  The  statement 
should  be  typed  on  a  separate  sheet  of  paper  and  submitted 
with  the  preapplication.  Also  attach  any  data  that  may  be 
iteeded  by  the  grantor  agerKy  to  establish  the  appiKant’s 
eligibility  for  receiving  assistance  under  the  Federal  pro- 
gram(s). 


\ 


Exhibit  H-2,  Preapplication  for  Federal  Assistance 
(Page  2  of  4) 
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NOTICES 


Peeappucation  pob  Federal  Assistance 
(Parts  II.  in,  and  IV)  Special  Instruc¬ 
tions  FOR  Joint  Funding 

PART  n — (NO  HEADING) 

Ftor  Joint  funding  projects,  It  Is  possible 
to  have  both  "yes”  and  “no”  answers  to  vari¬ 
ous  questions,  because  multiple  programs  are 
involved.  All  “yes”  answers  require  explana¬ 
tion  on  a  separate  sheet. 

PART  m — project  BXnWET 

Column  (o). — Where  more  than  five  Fed¬ 
eral  programs  are  involved,  use  additional 
forms  as  necessary.  Grantees  should  seek 
guidance  from  the  coordinating  ofBcer  as  to 
how  the  Federal  programs  should  be  listed — 
by  Federal  agency,  by  related  activity,  etc. 

Column  (c) . — Enter  the  amount  requested 
for  the  first  year  of  the  project  for  each 
catalog  number  listed  in  column  (a) . 


Column  (d) . — ^This  Column  must  be  com¬ 
pleted  for  those  programs  extending  over 
more  than  one  year.  For  projects  of  a  con¬ 
tinuing  nature,  such  as  ongoing  planning 
efforts,  which  cannot  be  clearly  defined  in 
monetary  requirements  for  a  ^ven  future 
year,  enter  the  best  estimate  for  one  succeed¬ 
ing  year  and  note:  "continuing  program.” 

Item  6c. — ^Thls  amount  should  agree  with 
Item  13a.  SF  424. 

PART  IV - ^PROGRAM  NARRATTVR  STATEIOENT 

The  applicant  shall  comply  with  the  pro¬ 
gram  narrative  requirements  established  by 
each  Federal  program  from  which  assistance 
is  required.  In  addition,  a  narrative  Justi¬ 
fication  of  the  need  for  Joint  funding  assist¬ 
ance  shall  be  completed  in  accordance  with 
the  provisions  of  Attachment  A,  subpara- 
gr^h  2b(l) .  of  this  Circular. 


In  addition  to  the  program  narrative,  the 
applicant  shall  provide  the  following: 

1.  Notice  of  timing  considerations  which 
may  affect  the  feasibility  of  the  proposed 
project; 

2.  Request,  if  any,  for  waiver  of  single  or 
specified  public  agency  eligibility  require¬ 
ments  applicable  to  any  of  the  Federal  pro¬ 
grams  from  which  assistance  is  requested; 

3.  Identification  and  request  for  agency 
review  of  any  administratively  established 
program  requirements  the  applUaht  consid¬ 
ers  to  be  a  serious  impediment  to  the  Joint 
support  of  the  proposed  project; 

4.  Provide  verification  of  adequacy  of  ac¬ 
counting  system  as  required  in  Attachment 
A  of  this  Circular;  and 

5.  Where  required  by  agency  regulations, 
provide  a  preliminary  work  plan  that  estab¬ 
lishes  and  identifies  the  various  elements  and 
sub  elements  of  the  project.  (See  subpara¬ 
graph  2b,  Attachment  B.) 

V 
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PART  II 

PROJECT  APPROVAL  INFORMATION 


0MB  Approval  No.  80-R0186 


Item  1. 

Does  this  assistance  request  require  State,  local, 
regional,  or  other  priority  rating? 


Yes 


No 


Nome  of  Governing  Body 
Priority  Rating _ 


Item  2. 

Does  this  assistance  request  require  State,  or  local  Nome  of  Agency  or 

advisory,  educational  or  health  clearances?  Board _ 

_ Yes _ No  (Attach  Documentat ion) 


Item  3. 

Does  this  assistance  request  require  cleoringhouse  (Attach  Comments) 

review  in  accordance  with  0MB  Circular  A>95? 

_ Yes _ No 


Item  4. 

Does  this  assistance  request  require  State,  local, 
regional  or  other  ploiming  approval? 

_ Yes_ 


Jtio 


Name  of  Approving  Agency 
Dote _ 


Item  5. 

Is  the  proposed  project  covered  by  an  approved  compre-  '  Check  one:  State  Q] 

hensive  plan?  Local  |  | 

Regional  □ 

_ Yes _ No  Locotion  of  Plan  _ 


Item  6. 

Will  the  assistance  requested  serve  o  Federal  Nome  of  Federal  Installation _ 

installation?  _ Yes _ No  Federal  Population  benefiting  from  Project 


Item  7. 

Will  the  assistance  requested  be  on  Federal  land  or 
installation? 

^  - _ Yes _ No 


Item  8. 

Will  the  assistance  requested  hove  an  impoct  or  effect 
on  the  environment? 

_ Yes _ 


! 

I 


Item  9. 

Will  the  assistance  requested  cause  the  displacement 
of  individuals,  families,  businesses,  or  forms? 


•Yes 


No 


No 


Nome  of  Federal  Installation 

Location  of  Federal  Land _ 

Percent  of  Project _ 


See  instructions  for  additionol  information  to  be 
provided.  • 


Number  of: 
Individuols 
Families 
Businesses 
Farms 


Item  10. 

Is  there  other  related  assistance  on  this  project  previous.  See  instructions  for  additional  information  to  be 
pending,  or  anticipated?  provided. 

_ Yes _ _ No 

_ _ : _ _ 

Exhibit  H-3»  Application  for  Federal  Assistance  (Nonconstruction 
Programs) ,  Part  V  Project  Approval  Information 

(Page  1  of  3) 
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NOTICES 


INSTRUCTIONS 


PART  II 

Negative  answers  will  not  require  an  explanation  unless  the 
Federal  agency  requests  more  information  at  a  later  date. 
Provide  supplementary  data  for  all  "Yes"  answers  in  the 
space  provided  in  accordance  with  the  following  instruc¬ 
tions 

Item  1  —  Provide  the  name  of  the  governing  body  establish¬ 
ing  the  priority  system  and  the  priority  rating  assigned  to 
this  project. 

Item  2  —  Provide  the  name  of  the  agerxry  or  board  which 
issued  the  clearance  and  attach  the  documentation  of  status 
or  approval. 

Item  3  —  Attach  the  clearinghouse  comments  for  the  appli¬ 
cation  in  accordance  with  the  instructions  contained  in  Of¬ 
fice  of  Management  and  Budget  Circular  No.  A-95.  If  com¬ 
ments  were  submitted  previously  with  a  preapplication,  do 
not  submit  them  again  but  any  additional  comn>ents  re¬ 
ceived  from  the  clearinghouse  should  be  submitted  with 
this  application. 

Item  4  —  Furnish  the  name  of  the  approving  agency  and  the 
approval  date. 

Item  5  —  Show  whether  the  approved  comprehensive  plan 
is  State,  local  or  regional,  or  if  none  of  these,  explain  the 


scope  of  the  plan.  Give  the  location  where  the  approved 
plan  is  available  for  examination  arxl  state  whether  this 
project  is  in  conformance  with  the  plan. 

Item  6  —  Show  the  population  residing  or  working  on  the 
Federal  installation  who  will  benefit  from  this  project 

Item  7  —  Show  the  percentage  of  the  project  work  that  will 
be  conducted  on  federally-owned  or  leased  larxi.  Give  the 
name  of  the  Federal  installation  and  its  location. 

Item  8  —  Describe  briefly  the  possible  beneficial  and  harm¬ 
ful  impact  on  the  environment  of  the  proposed  project  If 
an  adverse  environmental  impact  is  anticipated,  explain 
what  action  will  be  taken  to  minimize  the  impact.  Federal 
agencies  will  provide  separate  instructions  if  additional  data 
is  needed. 

Item  9  — State  the  number  of  individuals,  families,  busi¬ 
nesses,  or  farms  this  project  will  displace.  Federal  agencies 
will  provide  separate  instructions  if  additional  data  is 
needed. 

Item  10  —  Show  the  Federal  Domestic  Assistance  Catalog 
number,  the  program  name,  the  type  of  assistance,  the  sta¬ 
tus  and  the  amount  of  each  project  where  there  is  related 
previous,  pending  or  anticipated  assistance.  Use  additional 
sheets,  if  needed. 


Exhibit  H-3, 
(page  2  of  3) 


Application  for  Federal  Assistance  (Nonconstruction 
Programs)  < 
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NOTICES 


INSTRUCTIONS 

PART  III  -  BUDGET  INFORMATION 
SECTION  A  -  BUDGET  SUMMARIES 


OlMfii  IwmictiBiM.  Th«  format  win  bt  uttd  by  aodi  ap- 
pNoam  for  «  joint  funding  projaet  to  aummariM  ttw  total 
projact  ooat  by  alamant,  aibaiimiot.  funding  agancy,  and 
Fadaral  Oomaabc  Aiaiatanoa  Catalog  numbar  (or  othi'r  idan- 
bfying  numbar. for  Staia  fundal.  Furtlwr,  for  aacti  ala¬ 
mant  and  aubalamant.  tha  projact  amount  aaia  ba  btokan 
doam  by  aouroa  a*  fundi:  Fadaral,  Statt  and  grantaa.  In 
addHion,  fuiura  fundbig  raquiramanti  far  four  auoeaaina 
ymn  win  ba  proiMad  for  aacfi  alamant.  aubalamant  and 
catalog  numbar  if  raquirad  by  Fadaral  or  Staia  grantor 
Hanciai.  Uw  aa  many  ihaata  ai  naoaaaary. 

Itam  1  —  Emar  ‘‘Clamant’*  with  eorraaponding  alamaiw 
numbart.  ‘‘Subalamant**  with  oorratponding  aubalamant 
numbara  and  in  Column  a  tha  appropriaaa  p-antor  agancy 
namaa  and  catalog  numbara  lor  otfwr  Mantifying  numbar 
far  Staia  hmdtl  aa  foUoaa: 


1.  Elementi  and  Subetemerm* 

(t)  Fad.  Catalog 
No. 

Elanwnt  No.  1 

Subalamant  No.  1.1 

Subalamant  Na  1.3 

HUO  1S.XXX 
EPA  as.xxx 

Sub-total  Elamant  No.  1 

Eiarrwnt  No.  2 

HUO  1S.XXX 
ARC  23.XXX 

If  tbara  ara  no  subda  manta,  ahow  agartey  rtamaa  and  catalog 
numbara  anthout  rafaranca  ao  lubalamantt. 

For  aach  aubalamant  (alamant  whan  thara  ara  no  lubala 
manta),  draw  a  horiaontal  lina  aonii  Columnt  (a)  through 
Ul-  Aboaa  thd  lino,  antar  tha  amounia  for  aach  aubalamant 


■  appropriata  in  all  Columia.  Entriaa  for  futura 
fundbig  ra^ibamanti  bt  Cohimni  (g)-(j)  wM  ba  mada  only 
adian  raquirad  by  tha  pantor  tgtnriai.  Baiow  tha  horinn- 

tal  Hna.  tha  foUoavingantriai  ihouM  ba  mada: 

CahMaa  (III  —  Entar  tha  amoaatt  raquirad  from  a  Fadaral 
grantor  agpiey  for  aach  catatog  numbar  littad  bi  Column 
(a);  tha  total  of  than  amount!  for  a  lirtgla  aubalamant  (ala- 
ihoadd  ba  aqual  to  tha  amoamt  abowa  tha  horiaontal 
Nna  for  tha  lubalamant  (alamant). 

CehM*  (al  -Cofflpun  and  antar  tha  paroani  of  Cohinm 
(bt  to  Column  (f). 

Column  Idt  —  Entar  tha  amount  raquaitad  from  a  Srpy 
grantor  agancy  for  aadi  Staia  program  littad  bt  Column  (a); 
tha  total  of  than  amoamia  for  a  ibigla  aubalamant  (ala¬ 
mant)  dtouW  ba  aqual  to  tha  amount  aboaa  tha  horiaontal 
Nm  for  tha  tubalamam  (alamant). 

Cohnin  (a)  -  Entp  tha  amount  of  pamaa'i  matohbti  dwra 

for  aach  catalog  propam  and/or  State  program  liaiad;  the 
total  of  than  amounti  for  a  imgla  tubalamant  (alamtnt) 
ahoutd  ba  aqual  to  tha  amount  abon  tha  honwntal  Hna. 
Tfwn  amounts  thould  agrae  with  amounti  on  Una  3.  Sac- 
tion  C- Budget  Catagorin  (Exhibit  H«).  Any  Fadaral 
fundi  utad  to  match  other  Fadnal  fundi  dwuld  ba  bi- 
dudsd  bi  this  Column,  and  footnotn  ihould  ba  bidudad  to 
dww  aach  touroa  and  amoum. 

Column  (I)  -  Entar  tha  total  of  amounti  in  Cohimni  (b), 
(dlandla). 

Columnt  (gMi)  -  Entar  tha  amounti  of  attiitanca  which 
would  ba  naadad  from  aach  Fadaral  and  Stan  propm  bi 
nibaaquant  yaan.  only  if  raqubad  by  the  pantor  agancin. 
•ubaonli  —  For  aach  uibalcment  and  alemant,  tubloiah 
riwuM  ba  mown  for  all  columru  und. 

Ifam  2  -  At  the  bottom  of  the  form  (at  tha  bottom  of  tha 
laM  page,  if  more  than  ona  ihaat  it  und)  a  pant  total  for 
the  project  ihould  ba  proaidad  for  aM  cohimni  und. 
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notices 


'^'»«CTlONS 

ttCTION  B 

-  Thh  •orm  •«  K.  ®W>QET  categories 

c—- «H4)-e« _ 


C----«H4)-eZ  IT 

non-Fwlwl)  by  obiMt 

^  ^  *h*  mimiMd _  -  .  . 

•mount  from  tht  toi.l^S!!2;  "®»  ««Of 

of  •neofiii.  Tht  t«im.t!r ““  "•»»•  •« 

^^h-oon^tmd^'^r?^  «*  ‘^•m  »- 

«oW  amo^^  •9«>c.«  in 


^  ^N'lCinrf  Cofitrikie^M  fci_ 

*’0'*o*'*  fn  formt  of  iwnm*****^****  **""***o"»  and  conM 

•«««  Olfrw 

^  •**•  •PPficiott.  "onotdi  eootribotiom  mtdi 

-■  Odm,^  Any  od»,  kbu, 

CoiMM  (6l-«Mm  oootrtfartto,^ 

“"•"•nr-  Column  ft).  UntslSi  '">»'0"  A  "Budo^ 
WrtouW  tym  witf,  ‘^20^ 

of  Smion  A.  '^oprittt  anounti  in  Column  (tf 
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Exhibit  H-6  Budget  Information 
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NOTICES 


INSTRUCTIONS 


PART  IV 

PROGRAM  NARRATIVE 

Prepare  the  prograni  rurrative  statement  in  accordance  with 
the  following  instructions  for  ail  new  grant  programs.  Re¬ 
quests  for  continuation  or  refunding  and  changes  on  an 
approved  project  should  resporxl  to  item  5b  only.  Requests 
for  supplemental  assistaiKX  should  resportd  to  question  5c 
only. 

1.  OBJECTIVES  AND  NEED  FOR  THIS  ASSISTANCE. 

Pinpoint  any  relevant  physical,  economic,  social,  firtancial, 
institutional,  or  other  problems  requiring  a  solution.  Dem¬ 
onstrate  the  need  for  assistarKe  artd  state  the  principal  and 
subordinate  objectives  of  the  project  Supporting  documen¬ 
tation  or  other  testimonies  from  corKemed  interests  other 
than  the  applicant  may  be  used.  Any  relevant  data  based  on 
planning  studies  should  be  irx:luded  or  footnoted. 

Z  RESULTS  OR  BENEFITS  EXPECTED. 

Identify  results  arrd  benefits  to  be  derived.  For  example, 
w^en  applying  for  a  grant  to  establish  a  neighborhood 
health  center  provide  a  description  of  who  will  occupy  the 
facility,  how  the  facility  will  be  used,  arxl  how  the  facility 
will  berrefit  the  general  public. 

3.  APPROACH. 

a.  Outlirre  a  plan  of  action  pertaining  to  the  scope  and 
detail  of  how  the  proposed  work  will  be  accom¬ 
plished  for  each  grant  program,  function  or  activity, 
provided  in  the  budget  Cite  factors  which  might  ac¬ 
celerate  or  decelerate  the  work  and  your  reason  for 
taking  this  approach  as  opposed  to  others.  Describe 
any  unusual  features  of  the  project  such  as  design  or 
technological  irmevations,  reductions  in  cost  or  time, 
or  extraordinary  social  and  community  involvement 

b.  Provide  for  each  grant  program,  function  or  activity, 
quantitative  monthly  or  quarterly  projections  of  the 
accomplishments  to  be  achieved  in  such  terms  as  the 
number  of  jobs  created;  the  number  of  people  served: 
arxl  the  number  of  patients  treated.  When  accom¬ 
plishments  cannot  be  quantified  by  activity  or  func¬ 
tion,  list  them  in  chronological  order  to  show  the 
schedule  of  accomplishments  and  their  target  dates. 


c.  Identify  the  kinds  of  data  to  be  collected  and  main¬ 
tained  and  discuss  the  criteria  to  be  used  to  evaluate 
the  results  and  successes  of  the  project.  Explain  the 
methodology  that  will  be  used  to  determine  if  the 
needs  identified  and  discussed  are  being  met  and  if 
the  results  and  benefits  identified  in  item  2  are  being 
achieved. 

d.  List  organizations,  cooperators,  consultants,  or  other 
key  irtdh/iduals  who  will  work  on  the  project  along 
with  a  short  description  of  the  nature  of  their  effort 
or  contribution. 

4.  GEOGRAPHIC  LOCATION. 

Give  a  precise  location  of  the  project  or  area  to  be  served 
by  the  proposed  project.  Maps  or  other  graphic  aids  may  be 
attached. 

5.  IF  APPLICABLE,  PROVIDE  THE  FOLLOWING  IN¬ 
FORMATION: 

a.  For  research  or  demonstration  assistance  requests, 
present  a  biographical  sketch  of  the  program  director 
with  the  following  information;  name,  address,  phone 
rHjmber,  background,  and  other  qualifying  experierree 
for  the  project.  Also,  list  the  name,  training  aruJ  back- 

!  ground  for  other  key  personnel  engaged  in  the 
project.  . 

b.  Discuss  accomplishments  to  date  and  list  in  chrono¬ 
logical  order  a  schedule  of  accomplishments,  progress 
or  milestones  anticipated  with  the  new  funding  re¬ 
quest  If  there  have  been  significant  chartges  in  the 
project  objectives,  location  approach,  or  time  delays, 
explain  and  justify.  For  other  requests  for  changes  or 
amendments,  explain  the  reason  for  the  change(s).  If 
the  scope  or  objectives  have  changed  or  an  extension 
of  time  is  necessary,  explain  the  circumstances  arxi 
justify^  If  the  total  budget  has  been  exceeded,  or  if 
individual  budget  items  have  changed  more  than  the 
prescribed  limits  contained  in  Attachment  K  to 
FMC  74<7,  explain  and  justify  the  change  and  its 
.effect  on  the  project. 

(  .; 

c.  For  supplemental  assistance  requests,  explain  the  rea¬ 
son  for' the  request  and  justify  the  need  for  additional 
funding. 


Exhibit  H-7, 
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PART  IV — PROGRAM  NARRATIVE - SPECIAL 

INSTRUCTIONS  FOR  JOINT  FUNDING 

The  applicant  shall  comply  with  the  pro¬ 
gram  narrative  requirements  established  by 
each  Federal  program  from,  which  assistance 
Is  requested.  In  addition,  paragraphs  3a  and 
3b  shall  be  changed  as  follows  for  joint  fund¬ 
ing  projects. 

‘‘8.  Approach. 

a.  Outline  a  work  plan  (also  see  paragraph 
2b,  Attachment  B  of  this  Circular)  pertain¬ 
ing  to  the  scope  and  detail  of  the  proposed 
project  element  and  subelements  and  how 
the  work  will  be  accomplished  in  each.  The 
work  plan  should  Include : 


(1)  Nature  and  purpose  of  the  elements 
and  subelements; 

(2)  The  Immediate  objectives,  the  length 
of  time  estimated  to  accomplish,  what  cu:- 
complishments  are  expected  for  this  fund¬ 
ing  perlPd,  the  end  products  to  be  realized; 

(3)  The  relationship  of  the  element  ob¬ 

jectives  to  the  overall  objectives  of  the  proj¬ 
ect;  and  ^ 

(4)  Any  specific  Information  needed  to 
justify  the  level  of  funding  requested  and 
the  element’s  qualification  for  support  from 
the  grant  programs  Indicated. 

Cite  factors  which  might  accelerate  or  de¬ 
celerate  the  work  and  your  reason  for  taking 


PART  V 


this  approach  as  opposed  to  others.  Describe 
any  unusual  features  of  the  project  such  as 
design  or  technological  Innovations,  reduc¬ 
tions  In  cost  or  time,  or  extraordinary  social 
and  community  Involvement. 

b.  Provide  for  each  project  element  and/or 
subelements  monthly  or  quarterly  projec¬ 
tions  of  the  quantitative  accomplishments  to 
be  achieved  in  such  terms  as  th^  number  of 
jobs  crested;  the  number  of  people  served; 
and  the  number  of  patients  treated.  When 
accomplishments  ccmnot  be  quantified  by 
activity  or  function,  list  them  in  chronologi¬ 
cal  order  to  show  the  schedule  of  cuximpllsh- 
ments  and  their  target  dates." 


ASSURANCES 


The  Applicant  haraby  atsurat  and  certifias  that  ha  will  comply  withtha  raRulotions,  policias,  guidalinas,  and  raquiramantt,  in¬ 
cluding  0MB  Circular  No.  A>95  and  FMC*  74-4  artd  74-7.  at  thay  ralota  to  tha  application,  occaptonco  and  uta  of  Fadorol  funds 
for  this  fadarolly-attittad  projact.  Alto  tha  Applicant  otturat  ond  cartifiat  with  ratpact  to  tha  ^ont  that: 


1.  It  possesses  legal  authority  to  apply  for  the  grant;  that  a 
rasolution,  motion  or  similar  action  has  been  duly 
adopted  or  passed  as  an  official  act  of  the  applicant's 
govarning  body,  authorizing  the  filing  of  the  application, 
including  all  understandings  and  assurances  contained 
therein,  and  directing  and  authorizing  the  person  identi¬ 
fied  as  the  official  representative  of  the  applicant  to  act 
in  connection  with  the  application  and  to  provide  such 
additional  information  as  may  be  required. 

2.  It  will  comply  with  Title  VI  of  the  Civil  Rights  Act  of 
1964  (P.L.  JB&352)  arnl  in  accordance  with  Title  VI  of 
that  Act,  no  person  in  the  United  States  shall,  on  the 
ground  of  race,  color,  or  national  origin,  be  excluded 
from  participation  in,  be  denied  the  benefits  of,  or  be 
otherwise  subjected  to  discrimination  under  any  pro¬ 
gram  or  activity  for  which  the  applicant  receives  Federal 
financial  assistance  and  will  immediately  take  any  mea¬ 
sures  necessary  to  effectuate  this  agreement. 

3.  It  will  comply  with  Title  VI  of  the  Civil  Rights  Act  of 
1964  (42  use  2000d)  prohibiting  employment  discrimi¬ 
nation  where  (1)  the  primary  purpose  of  a  grant  is  to 
provide  employment  or  (2)  discriminatory  employment 
practices  will  result  in  unequal  treatment  of  persons  who 
are  or  should  be  benefiting  from  the  grant-aided  activity. 


4.  It  will  comply  with  requirements  of  the  provisions 
of  the  Uniform  Relocation  Assistance  and  Real  Property 
Acquisitions  Act  of  1970  (P.L.  91-64C)  which  provides 
for  fair  and  equitable  treatment  of  persons  displaced  as  a 
result  of  Federal  and  federally-assisted  programs. 

5.  It  will  comply  with  the  provisions  of  the  Hatch  Act 
which  limit  the  political  activity  of  employees. 

6.  It  will  comply  with  the  minimum  wage  and  maximum 
hours  provisions  of  the  Federal  Fair  Labor  Standards 
Act,  as  they  apply  to  hospital  arx)  educational  institu¬ 
tion  employees  of  State  and  local  governments. 

7.  It  will  establish  safeguards  to  prohibit  employees  from 
using  their  positions  for  a  purpose  that  is  or  gives  the 
appearance  of  being  motivated  by  a  desire  for  private 
gain  for  themselves  or  others,  particularly  those  with 
whom  they  have  family,  business,  or  other  ties. 

8.  It  will  give  the  grantor  agerKy  or  the  Comptroller  Geit- 
eral  through  any  authorized  representative  the  access  to 
and  the  right  to  examine  all  records,  books,  papers,  or 
documents  related  to  the  grant 

9.  It  will  comply  with  all  requirements  imjKwed  by  the 
Federal  grantor  agency  concerning  special  requirements 
of  law,  program  requirements,  and  other  administrative 
requirements  approved  in  accordance  with  FMC  74>7> 
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PART  II 


PROJECT  APPROVAL  INFORMATION 
SECTION  A 
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Item  1.  •  ■ 

Does  this  assistance  request  require  State,  local, 
regional,  or  other  priority  rating? 

_ Yes_ 


Name  of  Governing  Body  ■ 
Priority  Rating  _ 


Item  2. 

Does  this  assistance  request  require  State,  or  locol 
advisory,  educational  or  health  clearances? 


Name  of  Agency  or 
Board _ 

.  No  (Attach  Documentation) 


Item  3. 

Does  this  assistonce  request  require  clearinghouse  review  (Attach  Comments) 
in  accordonce  with  0MB  Circular  A-95? 


Item  4. 

Does  this  assistance  request  require  State,  local, 
regional  or  other  planning  approval? 

_ Yes  _ 


Name  of  Approving  Agency  . 
Date _ 


Item  5.  ^ 

Is  the  proposed  project  covered  by  an  approved 
comprehensive  plan? 


Item  6. 

Will  the  assistance  requested  serve  a  Federal 
installation?  _ Yes. 


Item  7. 

Will  the  assistance  requested  be  on  Federal  land 
or  installation? 

_ Yes. 


Check  one:  State  |  | 

Local  □ 

Regional  Q] 

•  No  Location  of  plan _ 


Name  of  Federal  Installation _ 

.No  Federal  Population  benefiting  from  Project. 


Name  af  Federal  Installation. 

Location  of  Federal  Land _ 

-No  Percent  of  Project - 


Item  8. 

Will  the  assistance  requested  have  an  impact  or  effect  See  instruction  for  additional  information  to  be 

on  the  environment^  provided. 

_ Yes _ No 


Item  9.  V  Number  of: 

Will  the  assistance  requested  cause  the  displacement  of  Individuals  - 

individuals  families,  businesses,  or  farms?  Families  - 

Businesses  _ 

^  _ Yes _ No  - 


Item  10. 

Is  there  other  related  Federal  assistance  on  this  See  instructions  for  additional  information  to  be 

project  previous,  pending,  or  anticipated?  provided. 
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INSTRUCTIONS 


PART  II  -  SECTION  A  ‘ 

Negative  answers  will  not  require  an  explanation  unless  the 
Federal  agency  requests  more  information  at  a  later  date. 
Provide  supplementary  data  for  all  "Yes"  answers  in  the 
space  provided'  in  accordance  with  the  following  instruc¬ 
tions. 

Item  1  —  Provide  the  name  of  the  governing  body  establish¬ 
ing  the  priority  system  and  the  priority  rating  assigned  to 
this  project. 

Item  2  —  Provide  the  name  of  the  agency  or  board  which 
issued  the  clearance  and  attach  the  documentation  of  status 
or  approval. 

Item  3  —  Attach  the  clearinghouse  comments  for  the  appli¬ 
cation  in  accordartce  with  the  instructions  contained  in  Of¬ 
fice  of  Management  and  Budget  Circular  No.  A-95.  If  com¬ 
ments  were  submitted  previously  with  a  preapplication,  do 
not  submit  them  again  but  any  additional  comments  re¬ 
ceived  from  the  clearinghouse  should  Im  submitted  with 
this  application. 

Item  4  —  Furnish  the  name  of  the  approving  agency  and  the 
approval  date. 

Item  5  —  Show  whether  the  approved  comprehensive  plan 
is  State,  local  or  regional,  or  if  none  of  these,  explain  the 


scope  of  the  plan.  Give  the  location  where  the  approved 
plan  is  available  for  examination  and  state  whether  this 
project  is  in  conformance  with  the  plan. 

Item  6  —  Show  the  Federal  population  residing  or  working 
on  the  federal  installation  who  will  benefit  from  this 
project. 

Item  7  —  Show  the  percentage  of  the  project  work  that  will 
be  conducted  on  federally-owned  or  leased  lar>d.  Give  the 
name  of  the  Federal  installation  and  its  location. 

Item  8  —  Briefly  describe  the  possible  beneficial  and/or 
harmful  impact  on  the  environment  because  of  the  pro¬ 
posed  project.  If  an  adverse  environmental  impact  is  antici¬ 
pated,  explain  what  action  will  be  taken  to  minimize  the 
impact.  Federal  agencies  will  provide  separate  instructions 
if  additional  data  is  needed. 

Item  9  —  State  the  number  of  individuals,  families,  busi¬ 
nesses,  or  farms  this  project  will  displace.  Federal  agencies 
will  provide  separate  instructions  if  additional  data  is 
needed. 

Item  10  —  Show  the  Federal  Domestic  Assistance  Catalog 
number,  the  program  name,  the  type  of  assistance,  the  sta¬ 
tus  and  amount  of  each  project  where  there  is  related  pre¬ 
vious,  pending,  or  anticipated  assistance.  Use  additional 
sheets,  if  needed. 
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/ 


INSTRUCTION 
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PART  II  -  SECTION  B 


11.  SITES  AND  IMPROVEMENTS: _ Not  required _ Attached  as  exhibits  ^ 

Applicant  iiAends  to  acquire  the  site  throi^h; 

_ Eminent  domain, _ Negotiated  purchase, - Other  means  (specify) 

12.  TITLf  OR  OTHER  INTEREST  IN  THE  SITE  IS  OR  WILL  BE  VESTED  IN; 

_ Applicant, _ Agency  or  institiAion  operating  the  facility, - Other  (specify) 

13.  INDICATE  WHETHER  APPLICANT/OPERATOR  HAS: 

_ Fee  simple  title, _ Leasehold  interest, _ Other  (specify) 


14.  IF  APPLICANT/OPERATOR  HAS  LEASEHOLD  INTEREST,  GIVE  THE  FOLLOWING  INFORMATION: 

a.  Length  of  lease  or  other  estate  interest _ ,  and  number  of  years  to  run  -  ‘  x 

b.  Is  lease  renewable?  _ Yes  _ No  ^ 

c.  Current  appraised  value  of  land  S _ 

d.  Annual  rental  rate  S  _ 

15.  ATTACH  AN  OPINION  FROM  ACCEPTABLE  TITLE  COUNSEL  DESCRIBING  THE  IffTEREST  APPLICANT/OPERATOR  HAS  IN  THE 
SITE  AlC  CERTIFYING  THAT  THE  ESTATE  OR  INTEREST  IS  LEGAL  AND  VALID. 

16.  WHERE  APPLICABLE,  ATTACH  SITE  SURVEY,  SOIL  INVESTIGATION  REPORTS  AND  COPIES  OF  LAND  APPRAISALS. 

17.  WHERE  APPLICABLE,  ATTACH  CERTIFICATION  FROM  ARCHITECT  ON  THE  FEASIBILITY  OF  IMPROVING  EXISTING  SITE 
TOPOGRAPHY. 

18.  ATTACH  PLOT  PUN. 

19.  CONSTRUCTION  SCHEDULE  ESTIMATES:  _ Not  required, _ Being  prepared, _ Attached  as  exhibits 

Percentage  of  completion  of  drawii^  and  specifications  at  application  date; 

Schematics _ %  Preliminary _ %  Final _ % 

20.  TARGET  DATES  FOR: 

Bid  Advertisement _  Contract  Award - 1- 

Construction  Completion _ ! _  Occupancy - — 

21.  DESCRIPTION  OF  FACILITY; _  Not  required  - _ Attached  as  exhibits 

Drawings  -  Attach  any  drawings  which  will  assist  in  describing  the  project. 

Specifications  -  Attach  copies  of  completed  outline  specifications. 

(If  drawir^s  and  specificatiois  have  not  been  fully  completed,  please  attach  copies  or  working  drawings  that  have  been  completed.) 


NOTE;  ITEMS  ON  THIS  SHEET  ARE  SELF-EXPLANATORY;  THEREFORE,  NO  INSTRUCTIONS  ARE  PROVIDED. 
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; 


NOTICES 

PAKT  n - PKOJECT  APPROVAL  INFORMATION  (CONSTRUCTION) - SPECIAL  INSTRUCTIONS  FOR  JOINT 

_ _  FUNDING 

Por  joint  furdlng,  It  is  possible  to  have  multiple  answers  for  each  question,  because  multiple 
programs  are  Involved.  All  “yes”  answers  In  Section  A  require  explanations  on  a  separate  sheet. 
Appropriate  Information  should  be  provided  separately  for  each  question  In  Section  B  for  each 
program  Involved. 

0MB  Approval  No.  80— R0184 

PART  III  -  BUDGET  INFORMATION  -  CONSTRUCTION 
SECTION  A  -  GENERAL 

1.  Foderol  Domostic  Assistance  Catalog  No . . — ~ 

2.  Functional  or  Other  Breolcout  .  .  '  — — ' 


SECTION  B  -  CALCULATION  OF  FEDERAL  GRANT 


CMt 

Um  whly  f«r  r^vUtons 

Tatal 

Raaulraa 

AawMWt 

♦  •rH 

1.  Adainistration  expense 

$ 

8 

$ 

2.  Preiiainery  expense 

3.  Lanil,stnidures,  righl-of-tny 

4.  Architedwal  engineering  basic  fees 

5.  Other  architectural  engineering  fees 

6.  Project  inspection  fees 

7.  Land  developinent 

8.  Relocation  Expenses 

9.  Relocation  payments  to  Individuals  and  Businesses 

10.  Denulition  and  removal 

11.  Construction  and  pioioct  in^mvement 

- 

12.  Equipment 

, 

13.  Miscellaneous 

14.  Total  (Lines  1  through  13) 

IS.  Estiaded  Income  (if  Riplicable)  - 

16.  Net  Project  Amount  (Line  14  minus  IS) 

17.  Less;  Ineligible  Exclusions 

18.  Add;  (^ntingfncies 

' 

_ 

19.  Total  Project  Amt  (Excluding  RehMiilitation  Grads) 

20.  Federal  Shae  requested  of  Line  19 

21.  Add  RetutnlitMion  Grants  Requested  (100  Percent) 

22.  Total  Federal  giant  requested  (Lines  20  &  21) . 

23.  Grantee  snare 

24.  Other  shares 

2S  Total  project  (Lines  22,  23  &  24) 

s 

S 

% 
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NOTICES 


INSTRUCTIONS 


PART  III 

Section  A.  General 

1  Show  the  Federal  Domestic  Assistance  Catalog  Num¬ 
ber  from  which  the  assistarKe  is  requested.  When 
more  than  one  program  or  Catalog  Number  is  in¬ 
volved  and  the  amount  cannot  be  distributed  to  the 
Federal  grant  program  or  catalog  number  on  an  over¬ 
all  percentage  basis,  prepare  a  separate  set  of  Part  III 
fornrts  for  each  program  or  Catalog  Number.  However, 
show  the  total  amounts  for  all  programs  in  Section  B 
of  the  bask  application  form. 

2.  Show  the  furrctional  or  other  categorical  breakouts,  if 
requirea  by  the  Federal  grantor  agency,  (prepare  a 
separate  set  of  Part  III  forms  for  each  category. 

Section  B.  Calculation  of  Federal  Grant 

When  applying  for  a  new  grant,  use  the  Total  Amount 
Column  only.  When  requesting  revisions  of  previously 
awarded  amounts,  use  all  columns. 

Litw  1  —  Enter  amounts  needed  for  administration  ex- 
pertses  including  such  items  as  travel,  legal  fees,  rental  of 
vehicles  and  any  other  expense  items  expected  to  be  in¬ 
curred  to  administer  the  grant.  Include  the  amount  of  in¬ 
terest  expense  when  authorized  by  program  legislation  and 
also  show  this  amount  under  Section  E  Remarks. 

Line  2  —  Enter  amounts  pertaining  to  the  wrork  of  locating 
and  designing,  making  surveys  and  maps,  sinking  test  holes, 
artd  all  other  work  required  prior  to  actual  construction. 

Line  3  —  Enter  amounts  directly  associated  with  the  acqui¬ 
sition  of  land,  existing  structures,  artd  related  right-of-way. 

Line  4  —  Enter  basic  fees  for  architectural  engineering 
services. 

Litw  5  —  Enter  amounts  for  other  architectural  er^ineerirrg 
services,  such  as  surveys,  tests,  and  borings. 

Lirw  6  —  Enter  fees  for  inspection  and  audit  of  corrstruc- 
tion  and  related  programs. 

Line  7  —  Enter  amounts  associated  with  the  development 
of  latKl  where  the  primary  purpose  of  the  grant  is  land 
improvement.  Site  work  rrarmally  associated  with  major 
construction  should  be  excluded  from  this  category  and 
shown  on  Lirw  1 1 . 

Lirw  8  —  Enter  the  dollar  amounts  needed  to  provide  relo¬ 
cation  advisory  assistance,  arxf  the  rwt  amounts  for  replace¬ 
ment  (last  resort),  housing.  Do  not  include  relocation  ad¬ 
ministration  expenses  on  this  Lirw;  irxHude  them  on  Lirw  1. 
Lirw  9  —  Enter  the  estimated  amount  of  relocation  pay¬ 
ments  to  be  made  to  displaced  persoru,  busirwss  concerns 
arxi  norr-profit  organizations  for  moving  expenses  and  re¬ 
placement  housing. 

Lirw  10  —  Enter  the  gross  salaries  and  wages  of  employees 
of  the  grantee  who  will  be  directly  engaged  in  performing 
demolition  or  removal  of  structures  from  developed  land. 
This  line  should  show  also  the  cost  of  demolition  or  re¬ 


moval  of  improvements  on  developed  lartd  under  a  third 
party  contract.  Reduce  the  costs  on  this  lirw  by  the  amount 
of  expected  proceeds  from  the  sale  of  salvage,  if  so  in¬ 
structed  by  the  Federal  grantor  agency.  Otherwise,  show 
'  the  proceeds  on  Lirw  15. 

Lina  11  —  Enter  amounts  for  the*  actual  construction  of, 
addition  to,  or  restoration  of  a  facility.  Also  include  in  this 
category  the  amounts  of  project  improvements  such  as 
sewers,  streets,  larKlscaping  and  lighting. 

Line  12  —  Enter  amounts  for  equipment  both  fixed  and 
movable  exclusive  of  equipment  used  for  construction.  For 
example,  include  amounts  for  permanently  attached  lab¬ 
oratory  tables,  built-in  audio  visual  systems,  movable  desks, 
chairs,  and  laboratory  equipment. 

Liiw  13  —  Enter  amounts  for  items  not  specifically  irwn- 
tiorwd  above. 

Lirw  14  —  Enter  the  sum  of  Lirws  1-13. 

Lina  15  —  Enter  the  estimated  amount  of  program  income 
that  will  be  earned  during  the  grant  period  arxl  applied  to 
the  program. 

Line  16  —  Enter  the  differerwe  between  the  amount  on 
Lirw  14  and  the  estirrwted  income  shown  on  Lirw  15. 

Line  17  —  Enter  amounts  for  those  items  which  are  part  of 
the  project  but  not  subject  to  Federal  participation  (See 
Section  C,  Line  26g,  Column  (1) ). 

Lirw  18  —  Enter  the  estimated  amount  for  contingerwies. 
(k>mpute  this  amount  as  follows.  Subtract  from  the  net 
project  amount  shown  on  Line  16  the  ineligible  project 
exclusions  shown  on  Line  17  and  the  amount  which  is 
excluded  from  the  contingency  provisions  shown  in  Section 
C,  Line  26g.  Column  (2).  Multiply  the  computed  amount  by 
the  percentage  factor  allowed  by  the  grantor  agency  in  ac¬ 
cordance  with  the  Federal  program  guidance.  For  those 
grants  which  provide  for  a  fixed  dollar  allowance  in  lieu  of 
a  percentage  allowarwe,  enter  the  dollar  amount  of  this 
■  allowarwe. 

Line  19  —  Show  the  total  amount  of  Lines  16.  17,  and  18. 
(This  is  the  amount  to  which  the  matching  share  ratio  pre¬ 
scribed  in  program  legislation  is  applied.) 

Line  20  — Show  the  amount  of  Federal  funds  requested 
exclusive  of  funds  for  rehabilitation  purposes. 

Lirw  21  —  Enter  the  estimated  amounts  needed  for  rehabili¬ 
tation  expense  if  rehabilitation  grants  to  individuals  are 
made  for  which  grantees  are  reimbursed  100  percent  by  the 
Federal  grantor  agency  in  accordance  with  program  legisla¬ 
tion.  If  the  grantee  shares  in  part  of  this  expense  show  the 
total  amount  on  Line  13  instead  of  on  Lirw  21  and  explain 
in  Section  E. 

Lirw  22  —  Show  the  total  amount  of  the  Federal  grant  re¬ 
quested. 

<  Lirw  23  —  Show  the  amount  from  Section  D,  Lirw  27h. 

Line  24  —  Show  the  amount  from  Section  D,  Line  28c. 

Line  25  —  Self-explanatory. 
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PAST  m — BUDGET  INFOKMATION — OONSTBUC- 
nON — SPECIAL  INSTBUCnONS  POR  JOINT 
FUNDING 

Section  A — General 

Item  1. — ^Ust  all  Federal  Domestic  Assist¬ 
ance  Catalog  numbers  involved  in  the  joint 


funding  project  tm  the  summary  sheet,  as 
eaplained  in  Section  B.  only. 

/tern  2. — Simply  enter,  “joint  funding” 
Section  B — Calculation  of  Federal  grant 
A  separate  sheet  for  each  project  element 
and  subelement  Is  required.  Where  more 


than  one  Federal  catalog  number  Is  involved 
In  a  single  element  or  subelement,  a  sepa¬ 
rate  sheet  for  each  catalog  number  should  be 
prepared  as  a  back-up  to -the  element  or 
subelement  sheet.  Also  prepare  a  summary 
sheet  showing  aggregate  totals  of  all  ele¬ 
ments  and  subelements  Involved  In  the 
project. 
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SECTION  C  -  EXCLUSIONS  j 

_ I 

CImssifRcmiimRi 

M _ _ _ 

••  ' 

BBSS 

s. 

C* 

4. 

•« 

I. 

•.  Tolalt  • 

$ 

$ 

SECTION  D  -  PROPOSED  METHOD  OF  FINANCING  NON-FEDERAL  SHARE 

27.  GiaiteeShae 

s 

a.  Secunties 

b.  Mortgages  _  . 

c.  Apprapnations  (By  Applicant) 

d.  Bonds 

e.  Tax  Levies 

(.  Non  Cash 

t  Other  (Explain) 

h.  TOTAL  -  Grantee  share 

28.  Other  Shares  ^ 

a  State 

b.  Other 

c.  Total  Other  Shares 

29.  TOTAL 

s 

SECTION  E  ^  REMARKS 

/  ■ 

PART  iV  PROGRAM  NARRATIVE  (Attach  -  See  Instructions) 
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NOTICES 


INSTRUCTIONS 


PART  III 

Section  C.  Exclusions 

Line  26  »-g  —  Identify  and  list  those  costs  in  Column  (1) 
which  are  part  of  the  project  cost  but  are  not  subject  to 
Federal  participation  because  of  program  legislation  or  Fed¬ 
eral  grantor  agency  instructions.  The  total  anrHMJht  on  Line 
g  should  agree  with  the  amount  shown  on  Line  17  of  Sec¬ 
tion  B.  Show  in  Column  (2)  those  project  costs  that  are 
subject  to  Federal  participation  but  are  not  eligible  for  in¬ 
clusion  in  the  amount  used  to  compute  contirtgerwy 
amounts  as  provided  in  the  Federal  grantor  agency  instruc¬ 
tions.  - 

Section  D.  Proposed  Method  of  Financirtg  Non-Faderal 
Share 

Line  27  a-g  —  Show  the  source  of  the  grantee's  share.  If 
cash  is  not  immediately  available,  specify  the  actions  com¬ 
pleted  to  date  and  those  actions  remaining  to  make  cash 
available  urnler  Section  E  Remarks.  Indicate  also  the  period 
of  time  that  will  be  required  after  execution  of  the  grant 
agreement  to  obtain  the  funds.  If  there  is  a  noncash  con¬ 
tribution,  explain  what  this  contribution  will  consist  of. 


Line  27  h  —  Show  the  total  of  Lines  27  a-g.  This  amount 
HfHJSt  equal  the  amount  shown  in  Section  B,  Line  23. 

Line  28  a  —  Show  the  amount  that  will  be  contributed  by  a 
State  or  state  agency,  only  if  the  applicant  is  not  a  State  or 
state  agency.  If  there  is  a  noncash  contribution,  exp)air> 
what  the  contribution  will  consist  of  under  Section  E  Re- 
marks. 

Line  28  b  —  Show  the  amount  that  will  be  contributed 
from  other  sources.  If  there  is  a  noncash  contribution,  ex¬ 
plain  what  this  contribution  will  consist  of  under  Section  E 
Remarks. 

Line  28  c  —  Show  the  total  of  Lines  28a  and  28b.  This 
amount  must  be  the  same  as  the  amount  shown  in  Section 
B,  line  24. 

Line  29  —  Enter  the  totals  of  Line  27h  and  Line  28c. 

f 

Section  E.  Other  Remarks 

Make  any  remarks  pertinent  to  the  project  and  provide  any 
other  information  required  by  these  instructions  or  the 
grantor  agency.  Attach  additional  sheets,  if  necessary. 
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PART  V 
ASSURANCES  . 


Th«  Applicant  haraby  otsuras  and  cortifia*  that  ha  will  comply  with  tha  reaulotions,  policies,  guidalinas  and  raquiremonts,  in¬ 
cluding  0MB  Circular  No.  A-95  and  FMCt  74-4  and  74^7  a*  roloto  to  m  application,  occaptonce  and  use  of  Federal  funds 
for  this  federally- assisted  project.  Also,  the  Applicant  gives  assurance  and  certifies  with  respect  to  the  grant  that: 


1.  It  possesses  legal  authority  to  apply  for  the  grant,  and  to 
finance  and  construct  the  proposed  facilities:  that  a  resolu¬ 
tion,  motion  or  similar  action  has  been  duly  adopted  or 
passed  as  an  official  act  of  the  applicant's  governing  body, 
authorizing  the  filing  of  the  application,  including  all  urKler- 
standings  and  assurances  contained  therein,  and  directing 
and  authorizing  the  per^  identified  as  the  official  repre¬ 
sentative  of  the  applicant  to  act  in  connection  with  the 
application  ar>d  to  provide  such  additional  information  as 
may  be  required. 

2.  It  will  comply  with  the  provisions  of:  Executive  Order 
11296,  relating  to  evaluation  of  flood  hazards,  and  Execu¬ 
tive  Order  11288,  relating  to  the  prevention,  control,  artd 
abatement  of  water  pollution. 

3.  It  will  have  sufficient  funds  available  to  meet  the  non- 
Federal  share  of  the  cost  for  construction  projects.  Suffi¬ 
cient  furKh  will  be  available  when  construction  is  com¬ 
pleted  to  assure  effective  operation  and  maintenance  of  the 
facility  for  the  purposes  constructed. 

4.  It  will  obtain  approval  by  the  appropriate  Federal 
agency  of  the  final  working  drawings  and  specifications  be¬ 
fore  the  project  is  advertised  or  placed  on  the  market  for 
bidding:  that  it  will  construct  the  project,  or  cause  it  to  be 
constructed,  to  final  completion  in  accordance  with  the 
application  and  approved  plarts  and  specifications:  that  it 
will  submit  to  the  appropriate  Federal  agency  for  prior  ap¬ 
proval  changes  that  alter  the  costs  of  the  project,  use  of 
space,  or  functional  layout:  that  it  will  not  enter  into  a 
construction  contract(s)  for  the  project  or  undertake  other 
activities  until  the  conditions  of  the  construction  grant  pro- 
gram(s)  hme  been  met 

5.  it  will  provide  and  maintain  competent  aiKl  adequate 
architectural  engineering  supervision  and  inspection  at  the 
construction  site  to  insure  that  the  completed  work  con¬ 
forms  with  the  approved  plans  and  specifications:  that  it 
will  furnish  progress  reports  arxl  such  other  information  as 
the  Federal  grantor  agency  may  require. 

6.  It  will  operate  and  maintain  the  facility  in  aocordarKe 
with  the  minimum  standards  as  may  be  required  or  pre¬ 
scribed  by  the  applicable  Federal,  State  and  local  agencies 
for  the  maintenance  and  operation  of  such  facilities. 

7.  It  will  give  the  grantor  agency  and  the  Comptroller  Gen¬ 
eral  throui^  any  authorized  representative  access  to  and  the 
right  to  examine  all  records,  books^  papers,  or  documents 
related  to  the  grant 

8.  It  will  require  the  facility  to  be  designed  to  comply  with 
the  "American  Standard  Specifications  for  Making  Build¬ 
ings  and  Facilities  Accessible  to,  and  Usable  by,  the  Physi¬ 
cally  Handicapped,"  Number  A1 17.1-1961,  as  modified  (41 
CFR  101-17.703).  The  applicant  will  be  responsible  for 


conducting  inspections  to  insure  compliance  with  these 
specifications  by  the  contractor. 

9.  It  will  cause  work  on  the  project  to  be  commenced  with¬ 
in  a  reasonable  time  after  receipt  of  notification  from  the 
approving  Federal  agency  that  funds  have  been  approved 
and  that  the  project  will  be  prosecuted  to  completion  with 
reasonable  diligence. 

10.  It  will  not  dispose  of  or  encumber  its  title  or  other 
interests  in  the  site  and  facilities  during  the  period  of  Fed¬ 
eral  interest  or  while  the  Government  holds  bonds,  which¬ 
ever  is  the  longer. 

11.  It  will  comply  with  Title  VI  of  the  Civil  Rights  Act  of 
1964  (P.L.  88-352)  and  in  accordance  with  Title  VI  of  that 
Act,  no  person  in  the  United  States  shall,  on  the  ground  of 
race,  color,  or  national  origin,  be  excluded  from  participa¬ 
tion  in,  be  denied  the  benefits  of,  or  be  otherwise  subjected 
to  discrimination  under  any  program  or  activity  for  which 
the  Applicant  receives  Federal  finar^ial  assistance  arx)  will 
immediately  take  any  measures  necessary  to  effectuate  this 

agreement  If  any  real  property  or  structure  thereon  is  pro¬ 
vided  or  improved  with  the  aid  of  Federal  financial  assis¬ 
tance  exterKJed  to  the  Applicant,  this  assurance  shall  obli¬ 
gate  the  Ap(  licant,  or  in  the  case  of  any  transfer  of  such 
property,  any  transferee,  for  the  period  during  which  the 
real  property  or  structure  is  used  for  a  purpose  for  which 
the  Federal  finarKial  assistance  is  extended  or  for  another 
purpose  involving  the  provision  of  similar  services  or  bene¬ 
fits. 

12.  It  will  establish  safeguards  to  prohibit  employees  from 
using  their  positions  for  a  purpose  that  is  or  gives  the  ap¬ 
pearance  of  being  motivated  by  a  desire  for  private  gain  for 
themselves  or  others,  particularly  those  with  whom  they 
have  family,  business,  or  other  ties. 

13.  It  will  com(>ly  with  the  requirements  of  Title  II  and 
Title  III  of  the  Uniform  Relocation  Assistance  and  Real 
Property  Acquisitions  Act  of  1970  (P.L.  91-646)  which 
provides  for  fair  and  equitable  treatment  of  persons  dis¬ 
placed  as  a  result  of  Federal  and  federally- assisted  pro¬ 
grams. 

14.  It  will  comply  with  all  requirements  imposed  by  the 
Fedwal  grantor  agency  concerning  special  requirements  of 
law,  program  requirements,  and  other  administrative  re¬ 
quirements  approved  in  accordance' with  FMC  74-7. 

15.  It  will  comply  with  the  provisions  of  the  Hatch  Act 
which  fimit  the  political  activity  of  employees. 

16.  It  will  comply  with  the  minimum  wage  artd  naximum 
hours  provisions  of  the  Federal  Fair  Labor  Standards  Act, 
as  they  apply  to  hospital  and  educational  institution  em¬ 
ployees  of  State  and  local  governments. 
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FEOetAL  tEGISTU,  VOL  41,  NO.  144— FtlOAY,  JULY  30,  1976 


NOTICES 


RETORT  OF  FEDERAL  CASH  TRANSACTIONS 


2.  t4om«  of  Grontoo  Orgoni  totion 


3.  Fo^rol  Ewployor  Idontificotion  No. 


11.  STATUS  OF  FEDERAL  CASH 


a.  Cash  on  hand  beginning  of  period . 


~  0MB  Approval  No.  80-R0182 


1.  end  Orgoni  totlonpl  E!r~cnt 


4.  Fodorol  Gront  No.  or  Othor  |  S>  Grontoo't  Account  No.  or 

Idontifying  No.  }  Identifying  No. 


7.  Lost  Poymont  Vouchor  No. 


B.  Numkof  of  Foymont  Vouchors  I  9.  No.  of  Troosury  Chocfis  Rocoivod 


10.  Report  Period  (Month,  Doy,  Yoor) 
FROM 


b.  Letter  of  credit  withdrawals 


c.  Treasury  check  payments  . 


d.  Total  receipts  (Sum  of  Lines  b  and  c) . 


e.  Total  cash  available  (Sum  of  Lines  a  and  d). 


f.  Gross  disbursements . 


g.  Fedeial  share  of  program  income 


h.  Net  disbursements  (Line  f  minus  Line  g). 


i.  Adjustments  of  prior  penods  . 


j.  Cash  on  hand  end  of  period . 


IX  Tho  omount  in  itom  11j  roprosontg  cosh  rogutromonts  for  tho  ensuing 


IX  OTHER  INFORMATION 


a.  Interest  mcome. 


b.  Advances  to  subgrantees 


IX  CERTIFICATION  —  I  certify  thet  te  the  best  of  my  knowledge  end  belief  this  report  is  true  In  ell  respects  end  thet  ell  dtsbursements  hove  been  i 
for  the  purposes  ortd  conditions  of  the  grent. 


Signoture  of  Authorised  Officiel 


Dote  Report  Is  Submitted 


FOR  AGENCY  USE  ONLY 
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INSTRUCTIONS  FOR  PREPARING  PAGE  1 
OF  THE  REPORT  OF  FEDERAL  CASH 
TRANSACTIONS 


Item  1  —  Enter  the  name  of  the  Federal  i^antor  agency  and 
organizational  element  to  which  this  report  is  submitted. 

Item  2  —  Enter  the  name  and  complete  mailing  address  in¬ 
cluding  the  ZIP  Code  for  the  ^wtee  organization. 

'  Item  3  —  Enter  the  employer  identification  number  as¬ 
signed  by  the  U.  S.  Internal  Reveraie  Service. 

Item  4  —  Enter  the  Federal  grant  number  or  other  identify¬ 
ing  rujmbers  requested  by  the  grantor  agency.  If  this  report 
covers  more  than  one  grant,  leave  this  space  Uank  and  pro¬ 
vide  the  information  on  page  2  of  this  report. 

Ham  5  —  This  space  is  reserved  for  an  account  number  or 
other  identifying  number  which  may  be  assigned  by  the 
grantee.  - 

Item  6  —  Enter  the  letter  of  credit  number  which  applies  to 
this  report  If  all  advarvxs  were  made  by  Treasury  check, 
enter  *'NA"  for  not  applicable  and  leave  Items  7  and  8 
blank. 

Ham  7  -  Enter  the  voucher  number  of  the  last  letter  of 
credit  payment  voucher  (Form  TUS  5401)  which  was 
credited  to  your  account 

Item  8  —  Enter  the  total  number  of  letter  of  credit  pay¬ 
ment  vouchers  which  were  credited  to  your  account  during 
the  reporting  pei^. 

Hem  9  —  Enter  the  total  ruimber  of  Treasury  checks  re¬ 
ceived  during  the  reporting  period,  e4iether  or  not  de¬ 
posited. 

Ham  10  —  Enter  the  month,  day.  and  year  of  the  beginning 
and  ending  dates  of  the  period  covered  by  this  report 
Item  11  -  STATUS  OF  FEDERAL  CASH 

Line  a.  Enter  the  total  amount  of  Federal  cash  on  hand 
at  the  beginning  of  the  reporting  period  including  all  of 
the  Federal  furxls  on  deposit,  imprest  funds,  and  un¬ 
deposited  Treasury  checks. 

Lirw  b.  Enter  the  total  anKMjnt  of  all  Federal  funds  re¬ 
ceived  through  payment  vouchers  (Form  TUS  5401) 
which  were  credited  to  your  account  during  the  reporting 
period. 

Lina  c.  Enter  the  total  anaount  of  all  Federal  funds  re¬ 
ceived  during  the  reporting  period  throu^  Treasury 
checks,  whether  or  not  deposited. 

Lins  d.  Enter  the  sum  of  Lines  b  and  c. 

Lirw  e.  Enter  the  sum  of  Lines  a  and  d. 

Line  f.  Enter  the  total  Federal  cash  disbursements  or 
payments  made  during  the  reporting  period  including  dis¬ 


bursements  of  cash  received  as  program  income.  Disburse¬ 
ments  as  used  here  also  include  the  amount  of  advances 
and  payments  less  refunds  to  subgrantees  or  contractors 
and  the  amount  to  which  the  grantee  is  entitled  for  in-  * 
direct  costs  and  usage  charges  for  buildings  and  equip¬ 
ment. 

Line  g.  Enter  the  Federal  share  of  program  irKome  re¬ 
ceived  during  the  reporting  period.  Enter  only  the 
amount  of  program  income  which  was  required  to  be 
used  on  the  project  or  program  by  the  terms  of  the  grant. 

Line  h.  Enter  the  net  disbursements.  This  amount  is  the 
difference  between  the  amount  shown  on  Line  f  minus 
the  amount  on  Line  g. 

Line  L  Enter  the  amount  of  all  adjustments  pertaining  to 
prior  periods  affecting  the  eiKiing  balance  which  have  not 
been  included  in  any  lirtes  above.  Identify  each  grant  for 
which  an  adjustment  was  made,  and  enter  an  explanation 
for  each  adjustment  in  the  "Remarks"  space  provided. 

Line ).  Enter  the  total  amount  of  Federal  cash  on  hand  at 
the  end  of  the  reporting  period.  This  amount  should  in 
dude  all  funds  on  deposit,  imprest  funds,  and  unde¬ 
posited  funds  (Line  e  less  Line  h  plus  or  minus  Line  i). 

Item  12*^€nter  the  estimated  number  of  days  until  the> 
cash  on  hand,  shown  on  Line  1 1  j,  will  be  expended.  If  more 
than  three  days  cash  requirements  are  on  hand,  provide  an 
explanation  in  the  "Remarks"  space  as  to  why  the  draw¬ 
down  was  made  prematurely,  or  other  reasons  fot  the  ac¬ 
cess  cash.  The  requirement  for  the  explanation  does  'Mt 
apply  to  prescheduled  or  automatic  advances. 

Item  13  -  OTHER  INFORMATION 

Line  a.  Enter  the  amount  of  interest  earned  on  advances 
of  Federal  funds  but  not  remitted  to  the  grantor  agency. 

If  this  includes  any  amount  earned  and  not  remitted  to 
the  grantor  agency  for  over  60  days,  explain  in  the  "Re¬ 
marks'*  space.  (States  and  State  agencies  do  not  need  to' 
complete  this  line.) 

Line  b.  Enter  the  amount  of  advances  to  subgrantees  or 
other  secondary  recipients  included  in  Line  1 1h. 

Item  14  —  In  addition  to  providing  explanations  as  required 
above,  this  space  is  provided  for  additional  explanation 
deemed  necessary  by  the  grantee  and  for  the  information 
required  by  the  Federal  grantor  agencies  in  compliance  with 
the  governing  legislation. 

Ham  15  —  Complete  the  certification  before  submitting  this 
report 


> 
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INSTRUCTIONS  FOR  PREPARING  PAGE  2  OF 
THE  REPORT  OF  FEDERAL  CASH  TRANSACTIONS 


Use  this  page  only  when  the  Report  of  Federal  Cash  Trans¬ 
actions  covers  more  than  one  grant. 

Item  1  —  Enter  the  name  of  the  Federal  grantor  agency  and 
organizational  element  to  which  this  report  is  submitted. 

Item  2  —  Enter  only  the  name  of  the  grantee  as  shown  on 
Item  2  of  page  1. 

Hern  3  —  Enter  the  reporting  period  covered  by  this  report 
as  shown  ki  Item  10  of  page  1. 

Hern  4  —  Enter  the  Federal  grant  number  for  each  grant 
listed.  Provide  a  subdivision  by  other  identifying  numbers  if 
required  by  the  Federal  ^entor  agarwy. 

Item  5  —  Space  is  reserved  for  the  grantee  to  show  its  ac¬ 
count  or  other  identification  numbers. 


Itam  6a  —  Show  the  net  disbursements  (gross  disbursements 
less  program  income  received)  made  from  Federal  cash  dur¬ 
ing  the  reporting  period  for  each  grant  or  lirw  item  shown 
under  Item  4. 

Itam  6b  —  Show  the  cumulative  net  disbursements  made 
for  each  grant  or  lirw  item  under  Item  4. 

Itam  7  —  Entw  the  totals  for  Columns  6a  and  6b.  The  total 
of  Column  6  should  be  the  same  as  the  total  on  Line  1 1h 
on  page  1.  Also  the  total  in  Column  6b  should  be  same  as 
the  sum  of  this  period's  disbursement  (Column  6a),  the 
adjustments  shown  on  Line  11i  on  page  1.  artd  the  cumule- 
tive  disbursements  in  the  last  report  Explain  any  differ- 
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INSTRUCTIONS  FOR  PREPARING  THE  FINANcIaL  STATUS  REPORT 


hw»  1-EntM^th«nMn«oflh#F*<tarilgr«»torigancyand 

orgtnizationat  etmwnt  to  Ihb  raport  it  tubmittad. 

ham  2  -  Entar  tha  grant  numbar  or  othar  idantifying  num- 
bar  aatignad  by  tha  Fadaral  cantor  agartcy. 

*  -  Entar  tha  nama  and  compiata  mailing  addratt, 
including  tha  ZIP  coda  for  tha  grantaa  organization. 

ham  4 -Entar  tha  ampioyar  idantification  numbar  at- 
tignad  by  tha  U.S.  Iniarnal  Ravenua  Sarvica. 

ham  S  -  Thit  space  it  retarvad  for  an  account  numbar  or 
othar  idantifying  numban  which  may  ba  attignad  by  tha 
grantaa. 

Itamt  6  and  7  —  Mark  tha  appropriate  boxat. 

Item  8  —  Enter  tha  month,  day.  and  year  of  tha  beginning 
«td  ending  of  thit  proiact  period.  For  formula  grams 
which  ara  not  awarded  on  a  projact  basis,  dtow  tha  grant 
period. 

ham  9  —  Entar  tha  month,  day,  and  year  of  tha  bagirmmg 
and  ending  dates  of  tha  period  for  which  this  report  it 
prepared.  Tha  frequency  of  tha  report  will  ba  astablithad 
by  tha  Fadaral  grantor  agaiKy. 

PLEASE  READ  BEFORE  COMPLETING  ITEM  10  -  The 
purpose  of  vortical  Columns  (1|  through  (6)  it  to  provide 
fiitancial  data  for  each  program,  furtction,  and  activity  in 
tha  budget  aa  approved  by  the  Fadaral  ^amor  agency.  If 
additional  oolumna  are  naadad.  use  at  many  additiortal 
forms  at  naadad  artd  mark  "continuation”  on  each  form; 
howravar.  tha  summary  totals  of  all  programs,  functions  or 
activities  dtould  ba  dKtwm  in  the  “totaT'  Column  of  tha 
first  page. 

For  grantt  pertaining  to  a  tingle  Federal  |^t  program  (cat¬ 
alog  number)  or  several  grant  programs  which  do  not  re¬ 
quire  a  functional  or  activity  datsification,  entar  under 
Columns  (1)  throu^  (6)  the  tide  of  tha  program(t).  For 
grants  pertaining  to  multipia  programs  where  one  or  more 
pro^’ams  require  a  further  breakdown  by  function  or  activ¬ 
ity,  use  a  separata  form  for  each  program  showing  the  appli- 
cabla  furtctions  or  activities  in  separate  columns.  For  grants 
containing  several  functions  or  activities  which  ara  funded 
from  savaral  programs,  prepare  a  separata  form  for  each 
activity  or  function  whan  requested  by  tha  Fadaral  grantor 
agency.  - 

Itam  10  -  STATUS  OF  FUNDS 

Lina  a.  Entar  tha  total  outlays  raportad  on  Lina  10a  of 
the  last  report  Show  zero,  if  this  is  tha  initial  report 

**•  Enter  the  total  gross  program  outlays  for  this 
report  period,  including  disburaamants  of  cash  raalizad  as 
program  income.  For  reports  which  ara  praparad  on  a 
cadi  basis,  outlays  ara  tha  sum  of  actual  cadi  diabursa- 
mants  for  goods  and  sarvicas,  tha  amount  of  indirect  ax- 
P«ns«  charged,  tha  vaiua  of  in-kind  contributions  applied, 
amount  of  cash  advances  and  payments  mads  to 
oontractog  and  subgrantaas.  For  reports  praparad  on  an 
sccruad  expenditure  basis,  outlays  are  tha  sum  of  actual 
cash  disburasmanto^  ,  tha  amount  of  bidiract  axpanaa 
incurred,  tha  vaiua  of  in-kind  contributions  applied,  «id 

tha  net  incraaaa  (or  dacraaaa)  in  tha  amounts  owed  by  tha 

grantaa  for  goods  and  othar  property  raceivad  and  for 
sarvicos  parformad  by  amployaas,  contractors,  sub¬ 
grantaas,  and  othar  payees. 

Liaa  e.  Entar  tha  amount  of  dl  program  incoma  raalizad 
in  this  period  which  is  to  ba  used  in  tha  project  or 
program  in  aocordanca  with  tha  terms  of  tha  grant  For 
reports  praparad  on  a  cadi  basis,  enter  tha  amount  of  cash 


income  raosivad  during  tha  reporting  period.  For  raporis 
praparad  on  an  accrual  basis,  enter  tha  amount  of  tha  not 
irtcraasa  (or  dacroase)  in  the  amount  of  accrued  income 
sinoa  the  beginning  of  the  report  period. 

Lino  d.  This  amount  should  ba  the  difforanoo  botwaan 
amounts  shown  on  Lines  b  and  c. 

Lino  a.  Entar  tha  sum  of  amounts  shown  on  Lines  a  and 
d  above. 

Lina  f.  Enter  tha  amount  pertaining  to  tha  non-Fodoral 
diara  of  program  outlays  indudad  in  tha  amount  on 
Lina  a. 

Lina  f.  Entar  tha  Federal  diara  of  projpam  outlays.  Tha  - 
amount  should  ba  tha  difforanca  batsman  Linas  a  and  f. 

Lina  h.  Whan  tha  report  is  prepared  on  a  cash  basis,  entar 
tha  total  amount  of  unpaid  obligatioitt  for  this  project  or 
program  including  unpaid  obiigations  to  subgrantaas.  If 
tha  report  is  prepared  on  an  accrued  axpanditura  basis, 
entar  tha  amount  of  undalivorod  ordare  and  othar  out- ' 
standing  obligations.  Oo  not  induda  any  amounts  that 
have  bean  indudad  on  Linas  a  through  g.  On  tha  final 
report,  Lina  h  should  have  a  zero  balance. 

Lina  L  Entar  tha  non-Fadaral  share  of  unpaid  obiigations 
shown  on  Lina  h. 

Lina  j.  Entar  tha  Federal  share  of  unpaid  obligations 
shown  oo  Lina  h.  Tha  amount  shown  on  this  line  should 
ba  tha  diffaranca  between  the  amounts  on  Lines  h  and  i. 

Lma  k.  Entar  tha  sum  of  tha  amounts  shown  on  Linas  g 
and  j.  If  tha  report  is  final,  the  report  diouid  not  contain 
any  unpaid  obligationa. 

ham  I  —  Entar  tha  total  cumulativa  amount  of  Fadaral 
funds  authorizad. 

Liiw  m.  Enter  tha  unobligated  bdanca  of  Fadaral  funds. 
This  amount  should  ba  tha  diffaranca  hatwaan  Linas  k 
and  I. 

Itam  11  -  INDIRECT  EXPENSE 
a.  Type  of  rata  —  Mark  the  appropriate  box. 

B-  Rata  —  Enter  tha  rate  in  affect  during  tha  reporting 
period. 

c.  Base  -  Entar  the  amount  of  the  base  to  which  tha  rata 
was  applied. 

4-  Total  Amount  —  Entar  tha  total  amount  of  indirect 
cost  charged  during  tha  report  period. 

a.  Federal  Share  -  Entar  tha  amount  of  tha  Fadaral  share 

charged  during  tha  report  period. 

If  more  than  one  rata  was  applied  during  tha  project  pariod, 
induda  a  separata  schedule  which  shows  tha  h—  aoinat 
which  tha  indirect  cost  rasas  ware  applied,  the  respactiva 
irtdirad  rates,  tha  month,  day,  arwf  year  tha  indirect  rates 
wrara  in  effect,  anraunts  of  irttfract  expanse  charged  to  the 
projact.  and  tha  Fadaral  dtara  of  jndiroct  axpanaa  charged 
to  tha  project  to  date.  (Sm  FMC  74>4,  which  contains  prinj- 
dplas  for  datadmining  allowabfa  costs  of  grants'  and  cr^ 
tracts  with  Stata'arKl  lo^  govarrtmants.) 

Itam  12-  Space  is  provided  for  any  explanation  daamad' 
nacassary  by  the  grantee  or  for  the  provision  of  infbrmation 
raquirad  by  the  Fadaral  grarttor  agartcias  in  compliatKa  with 
tha  governing  lagisiation. 

Itam  13  —  Compiata  tha  certification  before  submitting  this 
report. 


Exhibit  H-14,  Financial  Status  Report 

(Pago  2  of  3) 


FEDERAL  REGISTER,  VOL.  41,  NO.  148 — FRIDAY,  JULY  30,  1976 


NOTICES  ~ 


32081 


INSTRUCTIONS  FOR  PREPARING  THE 
REOUEST  FOR  ADVANCE  OR  REIMBURSEMENT 


ItMt  1  —  Entar  tha  nama  of  tha  Fadaral  grantor  agwtey  and 
organiaaliortal  etamant  to  which  tha  raquaat  is  submittad. 

Ham  2  —  Entar  tha  Fadaral  grant  numbar  or  othar  idanti- 
fying  numbar  amignad  by  tha  Fadaral  grantor  agancy. 

Ham  3  —  Indicata  with  an  “X”  whathar  tha  typa  of  pay- 
mant  raquastad  is 

a.  An  advartca,  raimbunamant,  or  both. 

b.  Final  or  partial. 

Itam  4  —  Indicata  with  an  "X"  whathar  tha  raport  is  pra- 
parad  on  a  cadi  or  aocruad  axpanditura  basis.  All  raquasts 
which  ara  for  adrancas  only  shall  ba  praparad  on  a  cash 
basis. 

Itam  6  —  Entar  tha  partial  paymant  raquast  numbar  for  this 
raquast. 

Ham  6  —  Entar  tha  amployar  idantification  numbar  as- 
siffiad  by  tha  U.  S.  Intamal  Ravanua  Sarvica. 

Ham  7  —  This  spaoa  is  rasarvad  for  an  account  numbar  or' 
othar  idantifying  numbar  i«diich  may  ba  assignad  by  tha 
grantaa. 

Itam  8  —  Entar  tha  month,  day,  and  yaar  for  tha  baginning 
and  anding  of  tha  parkx)  covarad  in  this  raquast  If  tha 
raquast  is  for  an  advanoa  or  for  both  an  advanoa  and  raim- 
bursamant,  show  tha  pariod  that  tha  advanoa  will  covar.  If 
tha  raquast  is  for  a  raimbursamant  show  tha  pariod  for 
which  tha  raimbursamant  is  raquastad. 

Itam  9  —  Entar  tha  nama  and  oomplata  mailing  address, 
including  ZIP  Coda  for  tha  grantaa  organiation. 

Itam  10  —  Entar  tha  nama  and  complata  mailing  address, 
including  ZIP  Coda  of  tha  payee  if  it  is  diffarant  than  tha 
grantaa  organiation  shown  in  Itam  9. 

PLEASE  READ  BEFORE  COMPLETING  ITEM  11  -  Tha 
purpose  of  tha  vortical  Columns  (1)  through  (3)  is  to  pro¬ 
vide  space  for  separata  cost  breakdowns  whan  a  large 
project  has  bean  planned  and  budgeted  by  program,  func¬ 
tion,  and  activity,  if  additional  columns  ara  needed,  use  m 
many  additional  forms  as  naedad  and  mark  "continuation" 
on  aach  form;  however,  tha  summary  totals  of  all  programs, 
functions,  or  activities  should  ba  shown  in  tha  "total"  Col¬ 
umn  on  tha  first  page. 

Itam  11  -  COMPUTATION  OF  AMOUNT  REQUESTED. 

Lina  a  —  On  tha  stub  entar  tha  month,  day,  and  year  of 
tha  anding  of  tha  accounting  pariod  to  which  this  amount 
applies.  Enter  program  outlays  to  date  in  tha  appropriate 
columns.  For  reports  which  ara  praparad  on  a  cash  basis, 
outlays  ara  tha  sum  of  actual  cash  disbunamants  for 
goods  and  sarvicas,  tha  amount  of  indirect  expanses 


chargKl,  tha  value  of  itvkind  contributions  appllad,  and 
tha  amount  of  cash  advancas  and  payments  made  to  sub¬ 
contractors  and  subgrantaes.  For  reports  praparad  on  an 
}  aocruad  axpanditura  basis,  outlays  ara  tha  sum  of  tha 
actual  cash  disbursemants,  tha  amount  of  indiract  ax- 
ponsas  incurrad,  tha  value  of  in-kind  contributions  ap- 
piiad,  amounts  osvad  by  tha  grantaa  for  goods  and  other, 
property  racaivad,  amounts  owed  for  sarvicas  parformad 
by  employaes,  contractors,  subgrantaes,  and  othar  payaas, 
and  amounts  becoming  owed  for  vdiich  no  ourrant  sarvica 
or  performanoa  is  raquirad. 

LirM  b  —  Enter  tha  cumulative  catii  income  raoai^  to 
data,  if  reports  are  praparad  on  a  cadi  basis.  For  reports 
prepared  on  an  aocruad  axpanditura  basis,  entar  tha 
cumulative  income  earned  to  data.  Under  either  basis, 
entar  only  tha  amount  appiicabla  to  program  income 
which  was  raquirad  to  ba  us^  for  the  projact  or  program 
by  the  terms  of  tha  grant.  ^ 

Lina  c  —  This  amount  should  ba  tha  diffaranoe  batwaan 
tha  amounts  shown  on  Lina  a  lass  tha  amounts  shown  on 
Linab. 

Lina  d  —  Only  whan  making  requests  for  achanca  pay- 
•  mants,  enter  tha  total  astimatad  amount  of  cash  outlays 
that  will  ba  made  during  tha  pariod  covarad  by  tha  ad¬ 
vanoa. 

Liiw  a  —  Entar  tha  total  of  Linas  c  and  d. 

Line  f  -  Entar  tha  non-Fedaral  share  of  tha  arimnt 
shown  on  Lina  a. 

Lina  g  —  Entar  tha  Federal  share  of  tha  anaount  shown  on 
Lino  a. 

Lnm  h  —  Entar  tha  cumulative  amount  of  Fadaral  pay¬ 
ments  racaivad  and  amounts  included  in  outsttnding  ra- 
quests. 

Lirw  i  -  Enter  tha  Fadaral  share  now  raquastad.  (Lina  g 
minus  Lins  h). 

Lina  J-Show  the  amount  of  advances  raquirad  by 
month  on  aach  of  Lines  (1),  (2),  and  (3)  whan  raquastad 
by  tha  Fadaral  grantor  agency  for  use  in  making  pra- 
schadulad  advances. 

Ham  12  — This  space  is  provided  for  any  explanation 
daemad  necessary  by  tha  grantee  arKi  for  any  information 
raquirad  by  tha  Fadaral  grantor  agancy  in  compiianca  writh 
‘  the  governing  legislation. 

Ham  13  —  Complata  tha  certification  before  submitting  this 
raport. 
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NOTICES 


\ 


EXQUKST  rOS  ADVANCE  OS  SEIMBUBSEKENT — 
SPECIAL  INSTKUCTIONS  FOB  JOINT  FUNDING 

This  form  wUl  be  used  by  joint  funding 
grantees  to  request  advances  or  reimburse¬ 
ments  from  Federal  agencies  on  nonconstruc¬ 
tion  programs  when  a  letter  of  credit  Is  not 
used.  This  form  may  be  used  on  construction 
programs  when  authorized  In  advance  by 
Federal  agencies. 


Item  1. — ^Enter  the  Federal  lead  agency 
name  and  designation. 

Item  11. — ^Egcb  project  element  and  sub- 
element  must  be  reported  separately  In  each 
column.  When  a  single  element  or  sub¬ 
element  Is  composed  of  more  than  one  Fed¬ 
eral  Domestic  Assistance  Catalog  number,  a 
separate  column  for  each  Catalog  number 
should  be  established  as  a  backup  to  the 


element  or  subelement.  In  the  column  head¬ 
ings,  enter  the  titles  of  elements,  subelements 
and  Catalog  numbers.  Use  as  many  forms  as 
needed.  When  more  than  one  form  is  used, 
the  “Totals’*  column  on  the  first  page  should 
show  the  aggregate  totals  for  the  project  and 
the  column  should  be  left  blank  In  the  suc¬ 
ceeding  pages. 


OMB  Appfovol  No.  a0-R0181 


OUTLAY  REPORT  AND  REQUEST  FOR 
REIMBURSEMENT  FOR  CONSTRUCTION  PROGRAMS 

!•  Fn4nsal  Afancy  m*4  Orfanitatienal 
Elaaaant 

2.  Fa4a*al  Grant  Na.  a*  Otkar 
Mantifyinf  Muaikar 

SL  •<  ftwqwes* 

4.  Sneie  nl  Request 

C 

fj  Aacfwn4  Ei^nn4i*wm 

&  Faftiai  Faymant  Ra^asi  Na. 

A.  ItfanttficaNwi  N». 

7.  CfanFnn  Accnvnt  Nn.  nr  lAanfilytnt 

Nn. 

E.  Faeia4  Cavarad  (Ktenik,  Day,  Yaar) 
FROM 

_ 1 _ ^ _ 

TO 

_ ^ _ 1 _ 

10.  Naa»a  al  Fayaa  (If  4iflarani  okan  tiaai  9) 

Cl  TV  aTAva  1*1  IHI  "  " 

1  11.  STATUS  OF  FUNDS 

CLAMIFICATION 

FROJCCT  CLKMCNTS  j 

(1) 

TOTAL 

t 

$ 

% 

1 

• 

«.  AicMtecIml  mimeeiini  tasic  tee 

t.  OUki  Mdiitectoal  mimennt  i«c3 

i.  Pmect  MSKctiw  tats . 

I.  LaM  deetopMot . 

k.  RelocMHn  tunse . 

i.  Retacatrat  ptyeaits  to  ediv.  »d 

j.  Ctaohtioi  SM  teeoial . 

Msmesses . 

- 

k.  CtBStwdiw  SM  meet  laptowai 

nt  cost . 

- 

m.  lAsctllmetiB  cert .  . 

R.  Total  CHRutaltw  to  dote  (See  ol  Li 

0.  Deddctioos  tai  popM  mcoet  . . 

nes  ana)  ..'.... 

p.  Net  cvbuIMiw  to  date  (Lae  a  am 

us  Lines) . 

1.  KeliabilibboR  rants  (ion  Riabu 

s.  Total  Federal  sbara  (Sea  ol  Lines 

L  Federal  pairaents  pevioisly  rewe 

d.  Aaoiail  raqeestod  fei  reitaniseaei 

¥.  Percent  of  psiect  coaplttad  . . . 

iseaent) . 

q  and  t)  . 

stao . 

d . 

s 

s 

% 

s 

% 

% 

% 

% 

12.  CEUTIFICATION  -  1  ••  *»»•  We»  mf  dirf  Wli«l  ewate  •!  4<e^e*»«nte  in  nccnr^ndkc*  weOk  otw  t»r«$  •<  prwtnco 

md  rwimWdenMwnf  r«^r«Mn»a  like  FW*e«l  aH««»  Gm  pewFiMtlr  m4  m  intMCtinn  kne  k««n  *11 

wwtk  i«  in  •ccnetfdncn  trilk  okn  tnnne  •(  «kn  fTMiO.  t 

CffAHTEE 

a.  STATC.  LOCAL.  OR  FCOCRAL  GOVERNMENT  RERRESENTATIVE 

Name 

Nama 

Tifin 

Tainpknne  Nn. 

TiMa 

Talaykana  Na. 

SifnaOwm  nf  Anoknfi  tn^  ONictnJ 

Ontn 

SifnaOwea  af  AH«kaf«aa4  Official 

Data 
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INSTRUCTIONS  FOR  PREPARING  THE  OUTLAY  REPORT  AND  REQUEST  FOR 
REIMBURSEMENT  FOR  CONSTRUCTION  PROGRAMS 


hM  1  Entar  nanw  of  tftt  Fadarat  grantor  agmcy  and 
orgHtizationai  alamant  to  wMdt  dta  raport  it  tubmitlad. 

ItiM  2  ->  Eim  tha  (^ant  numbar  or  ottwr  tdantifying  num- 
bar  aaaignad  by  tha  Fadaral  ffmtor  agancy.  ■ 

Ham  3  -  Mark  tha  appropriala  box.  If  tha  raquart  it  final, 
tha  anKxmtt  billad  thould  rapraaant  tha  final  coat  of  tha 
proiact 

haia  4  -  Show  ¥*hathar  amountt  ara  computad  on  an  ac- 
cruad  axpanditura  or  caah  diaburaamant  batia. 

Itam  5  -  Entar  tha  partial  paymant  raquaat  numbar. 

Ham  6  -  Enta*  tha  amployar  idantification  numbar  aa¬ 
aignad  by  tha  U.  S.  Intamal  Ravanua  Sarvica. 

Ham  7  -  Thia  space  •$  ratarvad  for  an  account  numbar  or 
other  •dantffying  numbar  which  may  be  aaaignod  by  tha 
grantee 

Ham  •  •  Entar  tha  month,  day,  and  year  for  tha  beginning 
and  ending  of  the  pariod  for  which  thia  raport  it  prepared 
Itam  9  Entar  tha  name  and  completa  mailing  addraaa  in 
eluding  ZIP  Coda  for  tha  grantee  organization. 

Ham  10  -  Enter  tha  name  arxf  complate  mailing  addraaa 
including  tha  ZIP  Coda  where  tha  check  altoutd  be  aant.  if 
tha  payee  ia  diffarant  than  tha  grantee  organization  ahown 
in  item  9 

PLEASE  READ  BEFORE  COMPLETING  ITEM  11  -  Tha 
purpom  of  vertical  cohimna  (1)  through  (3)  ia  to  provida 
apace  for  aaparata  coat  braakdowna  when  a  larga  project  hm 
baan  planned  and  budgeted  by  program,  function  and  activ¬ 
ity.  If  additiorwl  columna  arc  naadad,  uaa  aa  many  addi¬ 
tional  forma  aa  needed  and  mark  “continuation"  on  each 
form;  however,  the  aummary  totala  of  all  programa,  func- 
tiona.  or  activittm  ahould  bo  ahown  in  tha  “total"  column 
on  tha  firat  page. 

Ham  11 -STATUS  OF  FUNDS -All  amounta  ara  re¬ 
ported  on  a  cumulativa  baaia. 

Lino  a.  Enter  amounta  expended  for  auch  itama  at  travel, 
legal  faa^  rental  of  vahidaa  and  any  other  adminiatrativa 
axpanam.  Include  tha  amount  of  intaraat  axpanaa  edion 
authorized  by  program  lagialation.  Alao  ahow  tha  amount 
of  interact  axparwa  on  a  aaparata  ahoat 

Lina  b.  Enter  amounta  pertaining  to  tha  work  of  locating 
and  doaitpiing,  making  aurvaya  and  mape,  ainking  teat 
holea,  and  all  other  work  required  prior  to  actual  con- 
atruction. 

Lina  e.  Enter  all  amounta  directly  aaociatod  wHh  tha 
acquiaition  of  land,  axiatirtg  atructuroa  artd  related  rij^- 
of-way. 

Lkw  d.  Entar  baaic  fam  for  aarviem  of  archHoctural  ott- 
ginaara. 

Line  a.  Entar  other  architactural  anginaerirrg  aarvioaa.  Do 
rwt  induda  arty  amounta  ahown  on  Lina  d. 

Line  f.  Entar  incpaction  and  audit  fam  of  conctruction 
and  ralatad  programa. 

Lina  ^  Entar  ail  ariMunta  aiaociatad  wHh  the  davalop- 
mant  of  larxf  where  tha  primary  purpom  of  tha  grant  ia 
land  improvamant.  Tha  amount  partainirtf  to  lartd  daval 
opmant  rxKmally  ataociatad  with  major  conctruction 
ahould  bo  excluded  from  this  category  and  entered  on 
Line  k 

Lina  h.  Entar  tha  dollar  amounta  uaad  to  provide  reloca¬ 
tion  a&tiaory  aaaiatanoa  and  net  coats  of  raplacemont 
housing  (last  roaort).  Do  not  induda  amounts  needed 


lor  relocation  adminiatrativa  axpanaa;  them  amounta 
dwuld  be  ktdudod  in  amounts  ahown  on  Lina  a. 

Lkia  L  Ewlor  the  amount  of  relocation  payments  made 
by  tha  grantm  to  fSsplaoad  pareona,  farms,  business  corv 
oom«,  and  nonprofit  organizations. 

Una}.  Entar  gross  aalarim  and  wagm  of  ampfoyem  of  tha 
9entaa  and  paymanta  to  third  party  contractors  diractly 
engaged  in  performing  demolHion  or  removal  of  atruc- 
tures  from  developed  land.  All  proceeds  from  the  sale  of 
salvage  or  the  removal  of  structures  should  bo  craditod  to 
this  account;  thoreby  raflectirtg  not  amounts  if  required 
by  the  grantor  agarKy. 

Lkw  k.  Enter  thorn  anraunts  aaaocratad  with  tha  actual 
construction  of,  addition  to,  or  restoration  of  a  facility 
Alao  induda  in  this  category  the  amountt  for  project  im¬ 
provements  such  m  lewara.  streets,  larxiacaping,  artd 
lit^iting. 

Liiw  L  Enter  anMunts  for  all  equipment  both  fixed  and 
movabla,  exduaivc  ofequipmem  uaad  for  consbuction 
For  example,  permanently  attached  laboratory  tablas, 
built-in  audio  visual  syatams.  movabla  daaks.  chairs,  and 
laboratory  equipment 

Lina  m.  Entar  tha  amountt  for  aN  items  not  specifically 
mantiorrad  above. 

Lkw  n.  Enter  tha  total  cumulativa  amount  to  data  which 
thould  be  tha  sum  of  Lirwa  a  through  m. 

Lino  o.  Entar  tha  total  arrraunt  of  program  income  ap¬ 
plied  to  the  grant  except  income  irtduded  on  Lina  j.  Iden¬ 
tify  on  a  separata  sheet  of  paper  the  sources  aiMi  typos  of 
tha  incoirw. 

Lkw  p.  Enter  tha  not  cumulative  amount  to  data  which 
thould  be  tha  anwunt  thovm  on  Lirw  n  minua  the  amount 
on  Lkw  o. 

Lkw  q.  Enter  tha  Fadaral  share  of  the  amount  shown  on 
Line  p. 

Lkw  r.  Entar  the  amfxjnt  of  rehabilitation  grant  pay- 
nwnts  made  to  mdividuala  when  program  legislation  pro¬ 
vides  100  percent  payment  by  the  Federal  grantor 
agancy. 

Lkw  a.  Entar  tha  total  of  Lkws  q  artd  r. 

Lkw  t  Entar  tha  total  amount  of  Fadaral  paymentt  pia- 
■  vioualy  raqueatad,  MtMa  form  is  used  for  requesting  rekn- 
bursamant 

Lkw  u.  Entar  the  amount  now  being  raqueatad  for  reim- 
buraamant  This  amount  ahould  be  tha  diffaranca  be¬ 
tween  tha  amounts  ahown  on  Lirwa  a  and  L  If  diffarant 
explain  on  a  aaparata  ahoat 

Lkw  «.  Show  the  pereentaga  of  the  phyaical  completion 
of  tha  project. 

Ham  12  -  CERTIFICATION 

^  GRANTEE  -  Entw  the  name,  tide,  telephorw  numbei, 
artd  aignaturo  of  tha  grarttae  official  who  is  resportsible  for 
tha  operation  of  tha  program  Tha  daw  should  ba  the  actual 
daw  tha  form  is  aubmittad  to  tha  Fadaral  grarttor  agartcy 

b.  ITATE,  LOCAL.  OR  FEDERAL  GOVERNMENT 
REFRESENTATTVE  -  Entar^  tha  name,  titia.  talapnonc 
numbar.  artd  aigrwtura  of  the  Govammant  representative 
who  is  oartifyirtg  to  the  parcattt  of  prowct  completion.  This 
rapraaantative  may  ba  a  profawional  architectural  angirtaar 
urtdar  contract  to  tha  StaW.  local,  or  Fadaral  government  or' 
ho  may  oa  a  qualified  Staw,  local,  or  Federal  government 
amployao 
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NOTICES 


OTTTIAT  RKPOBT  AND  REQUEST  FOR  REIMBURSE- 
IIENT  TOR  CONSTRUCTION  PROGRAMS — SPBCIAL 
INSTRUCTION  FOR  JOINT  FUNDING 

This  report  will  be  used  by  Joint  funding 
grantees  to  request  payments  when  advance 
payments  are  not  authorized  for  construction 
programs. 


Item  1. — ^Enter  the  Federal  lead  agency 
name  nad  designation,  > 

Item  II. — ^Bach  program  element  and  sub¬ 
element  must  be  reported  separately  In 
each  column.  When  a  single  element  or 
subelement  Is  composed  of  more  than  one 
Federal  Domestic  Assistance  Catalog  num¬ 
ber,  a  separate  column  for  each  catalog  num¬ 
ber  should  be  established  as  a  backup  to  the 


element  or  subelement.  In  the  column  head¬ 
ings,  enter  the  titles  of  elements,  subelement 
and  catalog  number.  Use  as  many  forms  as 
needed.  When  more  than  one  form  Is  used, 
the  “Totals”  column  on  the  first  page  should 
show  the  aggregate  totals  for  the  project  and 
the  column  should  be  left  blank  In  the  suc¬ 
ceeding  pages. 


FFDFRAL  RFGIONAL  COUNCIL  -  REGION  - 

JOINT  FUNDING  PROGRAM  ' 

I.  JFP  lOtftfViFIER  " 

PARTiaPATINC  AGENCY  GRANT  AWARD  NOTICE 

2.  STATE  IDENTIFIER 

4.  FUNDING  PCRiOO 
From 

1  Threu^ 

Ih* -  .  —  hsi  opprovcd  iundi  in  lh«  amount  ind< 

cotod  <oi  die  piojoct  detcribod  Mow,  and  hereby  agrees,  upon  reguetf,  to  transfer  such  fcmds  in  accordance  with  the  requirements  of  P-s 
circular  tn 


grantee  will  provide  the  rewired  non-Federol  matching  share  in  a  ratio  ef__%  to  Federal  hinds  for  die  purpose  of  carrying  the  approved 
protect  for  the  period  specified  herein. 

7  ^  The  funds  ore  approved  subject  to  the  attached  conditions  vdiich  hove  been  accepted  by  die  opplicoit  and  the  porticipoting  grontor  ogercies 


8.  [_ ]  Amandmont  to  oward  notice  to  confiim  opprovel  for 

^  J  odjustmont  in  groit  funds  based  on  lead  agency  report  on  use  of  hmds 

r  I  adjustment  in  gront  funds  requosted  by  grantee  Q  adjustment  in  grontee  matching  funds 


to.  project  title 


II.  FOR  (Orantta  nmnm  end  ed^waaj 


12.  AGENCY  PROGRAM  OFFICE  CONTACT  OVoma,  Tula,  and 

Talopliano  Jvo.J 


TYPE  OF  ACTION 

A  ['n  INITIAL  R.  ~1  continuation  C.  TIME  UTCNSION 

AWANO  -  AWANO 


0.  □  INCNCASe  a.  ^  1  OCCRCASC  F.  ASJUSTMCNT  in 

IN  AWARD  IN  AWARD  -  ORAHTEC  FUNDS 


14.  AGENCY  FINANCE  OFFICE  CONTACV 


SUPPORT 

DETAIL 


A  TOTAL  SHARE  OF  JFP  PROJECT  SUPPORTED  BY  THIS  PROGRAM 

this  funding  period  (lines  b  plus  ci . ; 


B  GRANTEE  MATCHING  FUNDS  THIS  FUNDING  PERIOD .  S 

C  FEDERAL  ^UND  SUPPORT  THIS  FUNDING  PERIDD .  S 

O  ADJUSTMENT  IN  FEDERAL  SUPPORT; 

1'  PREVIOUSLY  APPROVED  THIS  FUNDINE  PERIOD  ...  $  _ 


E.  GRANT  SUPPORT  THIS  ACTION  [c  MINUS  D(l)  AND 


D<2ll . .  $  . 


<r  Aflgtigv  AWXftsma  arriei  Weme  *  xamaj" 


<7.  AP»ft6vC6  lYWateOurm  Typet^JV. 


TTTO- 


l8  DATE 


If.  AGENCY  ACCOUNTING  CLASSIFICATION 
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JOINT  FUNDING  PROGRAM  PARTICIPATING  AGENCY  GRANT  AWARD  NOTICE 


OMwral.  Th«  original  and  ona  copy  shall  ba  forwarded  to 
the  lead  agency  in  the  participating  agencias. 

Items  1  and  2  —  These  numbers  are  taken  from  the  grant 
application  face  sheet  Standard  Form  424. 

Ham  3  —  The  participating  grantor  agency  enters  the  legisla¬ 
tive  authority  for  the  grant  program  from  \which  the  award 
is  made. 

Itam  4  —  The  firm  dates  of  the  funding  period  may  not  ba 
known  when  the  initial  Award  Notice  is  prepared  by  the 
pertkipating  Federal  agency  The  dates  may  be  added  for 
any  amendment  made  during  the  first  funding  period.  The 
funding  period  dates  wili  be  established  for  continuation 
grants  and  will  be  entered  on  the  Award  Notice  when  pre¬ 
pared. 

Item  5  —  In  the  first  blank  line  enter  the  name  of  the  Fed¬ 
eral  participating  agency  preparing  this  Notice,  and  in  the 
second  blank  line,  enter  the  name  of  the  lead  agency. 

Itam  6  —  Check  this  box  if  appropriate,  and  enter  as  a  per¬ 
centage  number  the  required  matching  non-Federal  share. 

Item  7  —  Check  this  box  if  the  approval  is  made  subject  to 
specific  conditions  (such  as  nrKxJificatioro  to  standard  pro¬ 
visions,  monitoring  requirements,  reporting  requirements, 
etc.)  which  will  be  incorporated  into  the  final  cor«ditions  to 
accompany  the  integrated  grant  award. 

Itam  8  —  Check  this  box  for  amendments  w4tich  modify  the 
support  level  or  time  period  for  expenditure  of  grant  hiruh 
currently  approved  by  a  previously  issued  award  notice. 
Check  also  the  type  of  adjustment  Amendments  require 
that  items  13  C,  D,  E,  and/or  F  be  checked,  as  appropriate, 
and  that  the  adjustment  also  be  reflected  in  item  1 5. 

Itam  9  —  Enter  the  program  code  number  from  the  Catalog 
of  Federal  Domestic  Assistance  for  the  program  awarding 
these  funds. 

Item  10  —  The  project  title  as  shown  on  the  application. 

itam  11  —  The  name  and  address  of  the  applicant  or 
grantee  to  whom  the  lead  agency  will  make  the  joint  fund¬ 
ing  award.  This  information  is  taken  from  the  grant  applica¬ 
tion. 


Itam  12  —  Tha  namas,  titias,  and  phone  numbars  of  the 
appropriate  parsons  in  tha  participating  Federal  agency 
whom  the  lead  agancy  can  contact  concerning  the  award  or 
project 

Ham  13  —  Check  as  appropriate.  If  block  C  (time  exten¬ 
sion)  is  marked,  write  "to,"  followed  by  the  date  for  the 
time  period  for  expenditure  of  the  grant  funds,  in  the  space 
below  block  C. 

Item  14  -  Self-explanatory 

Item  16  —  Support  detail:  Lina  A  is  the  total  of  Lines  B 
and  C. 

Lina  B  —  The  grantee  funds  required  to  match  the  Federal 
support  on  Line  C.  No  entry  wfwn  there  is  no  requirement 
for  grantee  matching  funds. 

Lina  C  —  Tha  Federal  furtds  approved'for  support  of  the 
project  from  this  grant  program  for  this  funding  period. 

Line  D  —  The  disposition  of  prior  Federal  support  from 
this  period. 

Line  D-1  -  Self-explanatory. 

Lina  D-2  —  The  unobligated  balance  of  grant  funded  in 
previous  funding  periods. 

Line  E  —  Funds  awarded  (new  obligatiofMl  authority)  or 
withdrawn  (adjustment)  for  this  funding  period.  For  the 
initial  award,  the  entries  on  lines  C  and  E  will  be  the  same 
amount;  thereafter,  the  amount  on  line  C  will  be  subject 
to  adjustments  indicated  on  Line  0-1  or  D-2  to  determine 
the  actual  award  action  on  line  E. 

Item  16  —  The  full  organizational  title  and  address  of  the 
office  administering  the  grant  program  from  which. the 
furtds  ve  approved. 

Item  17  —  The  signature  of  the  approval  authority. 

Itam  18  —  The  date  the  award  notice  is  approved. 

Itam  19  —  For  use  of  agertcy  accounting  office  as  appro- 
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NOTICES 


t 

FORMAT  FOR  NOTICB  OF  JOINT  FONDING  AWARD 


Date: 

Haae  and  Address  of  Priaary  Recipient  ^ 

Subject:  Note  of  Joint  Funding  Award 
Project  No. 

Aaendaent  No.  (If  Applicable) 

Dear _ : 

It  is  ay  pleasure,  acting  on  behalf  'of  the  participating 

Federal  agencies  of  the  _ Federal  Regional 

Council  to  advise  you  of  thi  funds  aaounting  Eo  $  being 

aade  available  (increased)  to  support  your  jointly  funded  project 
for  the  period  to  . 

In  accordance  with  the  Joint  Funding  Siaplif ication  Act  (P.L. 
93-51^)  ana  iapleaenting  regulations  OHB  Circular  A-111#  this  award 
constitutes  approval  of  all  (portions)  of  your  application  dated 

_ for  which  we  have  received  fira  coaaitaents  froa 

the  particlpaf ing  agencies.  A  letter  of  credit  providing  authority 
to  disburse  the  funds  for  the  following  prograas  '  will  be 

fortncoaing : 

Aaount  of  Required  Ratio  of 

Agency  Ptograa  Catalog  No.  Federal  Award  Grantee  Matching  Funds 

Note:  The  euiount  of  Federal  award  shall  be  taken  froa  line 

15c  in  "Support  Detail"  of  Exhibit  H-17. 

Participating  Agency  Grant  Award  Notices.  If  an 
aaendaent,*  add  additional  sentence  to  read:  "This 
brings  the  total  aaount  of  Federal  funds  approved  for 
JFP  Project  No. _ to  $ _ . 

Your  acceptance  by  executing  acknowledgeaent  provided  at  the 
end  of  this  letter  constitutes  agreeaent  on  your  part  to:  (1) 

accoaplish  the  work  included  in  the  approved  budget  and  funded 
through  the  Joint  Funding  Program;  (2)  furnish  the  required  non- 

Federal  matching  share  for  the  grant  funds;  (3)  comply  with  the 

representations,  assurances  and  standard  provisions  contained  in  -- 
the  approved  joint  funding  application,  and  (4)  comply  with 
applicable  Federal  laws,  regulations  and  policies  relating  to  the 
project." 

f  appreciate  your  participation  in  this  program. 

Sincerely, 


Authorised  official  of  lead  agency 


On  oehalf  of  ,  I  .hereby  accept  the  Joint  Funding 

Award,  Project  No.  ,  Amendment  No.  applicable.)  , 

oated  _ . 

Date _  _  _ _ 

Signature  of  grantee  agency  official (s) 


"If  there  are  any' special  requirements  or  conditions  to  which  the 
applicant  has  agreed  to  comply,  they  should  be  made  a  part  of  this 
notice  and  added  to  this  paragraph. 
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